ಕರ್ನಾಟಿಕ ವಿಧಾನ ಪರಿಷತು 


ಚುಕ್ಕೆ ಗುರುತಿಲ್ಲದ ಪ್ರಶ್ನೆ `ಸೌಜ್ಛ 77755 


ಸದಸ್ಯರ ಹೆಸರು ಶ್ರೀ ಆರ್‌.ಬಿ ತಿಮ್ಮಾಪೂರ 
(ವಿಧಾನಸಭೆಯಿಂದ ಚುನಾಯಿತರಾದವರು) 


ಉತ್ತರಿಸಬೇಕಾದ ದಿನಾಂಕ 


ಉತ್ತರಿಸುವ ಸಚಿವರು ಮಾನ್ಯ ಪೌರಾಡಳಿತ, ಸಣ್ಣ ಕೈಗಾರಿಕೆಗಳು ಹಾಗೂ 
ಸಾರ್ವಜನಿಕ ವಲಂ ಉದ್ಯಮಗಳ ಸಚೆವರು 


೨ ರ 
ಆ್ರ್ಲೂ ಅಟ 
ಬಾಗಲಕೋಟೆ ಜಿಲ್ಲೆ ಯಲ್ಲಿ ಬಾಗಲಳೋಟೆ ಜಿಲ್ಲೆ ಯ ನಗರ ಸ್ಕ ಳೀಯ ಸಂಸ್ಥೆ ಗಳಲ್ಲಿ 2018-19 


ಕಳೆದ ಮೂರು ವರ್ಷಗಳಿಂದ 
ನೆನೆಗುದಿಗೆ ಬಿದ್ದಿರುವ 
ಯೋಜನೆಗಳಾವುವು; 
ಪ್ರಗತಿಯಲ್ಲಿರುವ 


ರಿಂದ 2020-21ನೇ ಸಾಲಿನವರೆಣೆ' ನೆನಗುದಿಗೆ ಬಿದ್ದಿರುವ 
ಯೋಜನೆಗಳು ಯಾವುದು ಇರುವುದಿಲ್ಲ. 


ಪಗತಿಯಲಿ ರುವ ಯೋಜನೆಗಳ್ಳು; 


1) 14ನೇ ಹಣಕಾಸು ಆಯೋಗದ ಅನುದಾನ (2018-19 ಮತ್ತು 


pi 2019-20) 
(ತಾಲ್ಲೂಕುವಾರು ವಿವರ § 
ಒದಗಿಸುವುದು) 2) 15ನೇ ಹಣಕಾಸು ಆಯೋಗದ ಅನುದಾನ (2020-21 - 
2021-22) 


3) ಎಸ್‌.ಎಫ್‌.ಸಿ ಮುಕ್ತನಿಧಿ/ ಎಸ್‌.ಎಫ್‌.ನಿ ಕುಡಿಯುವ ನೀರಿನ 
ಯೋಜನೆ/ಎಸ್‌.ಎಫ್‌.ಸಿ ವಿಶೇಷ ಅನುದಾನ 

4) ನಗರೋತ್ಥಾನ 

5) ಸ್ವಚ್ಛಭಾರತ 

6) ಕೇಂದ್ರ ಮರಸ್ಕೃತ ಅಮೃತ್‌ ಯೋಜನೆ (2015-16 ರಿಂದ 
2021-22) ಪ್ರಗತಿಯಲ್ಲಿರುವ ಯೋಜನೆಗಳಾಗಿರುತ್ತವೆ. 


14ನೇ ಮತ್ತು 15ನೇ ಹಣಕಾಸು ಆಯೋಗದ ಅಮದಾನ:; 
ಲ್ಲಿ ಏನೀ ಹಣಕಾಸು ಆಯೋಗದ ಅನುದಾನ; 
14ನೇ ಮತ್ತು 15ನೇ ಹಣಕಾಸು ಆಯೋಗದ ಪ್ರಗತಿಯಲ್ಲಿರುವ 


ಕಾಮಗಾರಿಗಳ ತಾಲ್ಲೂಕುವಾರು ವಿವರಗಳನ್ನು ಅನುಬಂಧ-1 ರಲ್ಲಿ 
ಲಗತ್ತಿಸಿದೆ. 


ಎಸ್‌.ಎಫ್‌.ಪಿ ಮುಕನಿ ಎಸ್‌.ಎಫ್‌.ಸಿ ಕುಡಿಯುವ ನೀರಿನ 
ಯೋಜನೆ/ನಎಸ್‌.ಐಸ್‌.ಸಿ ವಿಶೇಷ ಅನುದಾನ: 

ಎಸ್‌.ಎಫ್‌.ನಿ ಮುಕ್ತನಿಧಿ/ ಎಸ್‌.ಎಫ್‌.ಸಿ ಕುಡಿಯುವ ನೀರಿನ 
ಯೋಜನೆ/ಎಸ್‌.ಎಫ್‌.ಸಿ ವಿಶೇಷ ಅನುದಾನದಡಿ ಪ್ರಗತಿಯಲ್ಲಿರುವ 
ಕಾಮಗಾರಿಗಳ ತಾಲ್ಲೂಕುವಾರು ವಿವರಗಳನ್ನು ಅನುಬಂಧ-2ರಲ್ಲಿ 
ಲಗತ್ತಿಸಿದೆ. 


ನಗರೋತ್ಥಾನ: 

ನಗರೋತ್ಥಾಸ (ಮುನಿಸಿಪಾಲಿಟಿ)-3ನೇ ಹಂತದ ಯೋಜನೆಯಡಿ 
ಪ್ರಗತಿಯಲ್ಲಿರುವ ಕಾಮಗಾರಿಗಳ ವಿವರಗಳನ್ನು ಅನುಬಂಧ-3 ರಲ್ಲಿ 
ಲಗತ್ತಿಸಿದೆ. 


ಸ್ಕಚ್ಛ ಭಾರತ: 

ಬಾಗಲಕೋಟಿ ಜಿಲ್ಲೆಯಲ್ಲಿನ ನಗರ ಸ್ಥಳೀಯ ಸಂಸ್ಥೆಗಳಲ್ಲಿ ಸ್ವಚ್ಛ 
ಭಾರತ್‌ ಮಿಷನ್‌ ಯೋಜನೆಯಡಿಯಲ್ಲಿ ಘನ ತ್ಯಾಜ್ಯ ವಿಲೇವಾರಿಗೆ 
ಸಂಬಂಧಿಸಿದಂತೆ ಪ್ರಸ್ತುತ ಚಾಲ್ತಿಯಲ್ಲಿರುವ ವಾಹನ 
ಯಂತ್ರೋಪಕರಣಗಳ ಬರೀದಿ ಹಾಗೂ ಸಿವಿಲ್‌ ಕಾಮಗಾರಿಗಳ 
ವರಗಳ ಮಾಹಿತಿಯನ್ನು ಅನುಬಂಧ-4ರಲ್ಲಿ ಲಗತ್ತಿಸಿದೆ. 


ಕೇಂದ್ರ ಪುರಸ್ಕೃತ ಅಮೃತ್‌ ಯೋಜನೆಯಡಿ ಪ್ರಗತಿಯಲ್ಲಿರುವ 
ಕಾಮಗಾರಿಗಳ ವಿವರಗಳನ್ನು ಅನುಬಂಧ-5 ರಲ್ಲಿ ಲಗತ್ತಿಸಿದೆ. 

ಎಸ್‌ ಎಫ್‌ಸಿ. ಅನುದಾನ, [ಸೇ ಮತ್ತು 15ನೇ ಹಣಕಾಸು 
ತಿ ನೀನ್‌ ಜನುದಾನ. ಕೇಂದ ಪುರಸ್ಕೃತ ಅಮೃತ್‌ ಯೋಜನೆ 
ಹಾಗು ಸ್ವಚ್ಛಭಾರತ ಯೋಜನೆಯಡಿ ' ಅನುದಾನದ ಕಲಿತೆ 
ಇರುವುದಿಲ್ಲ. 


pe ಯೋಜನೆಗಳಿಗೆ 
ಅನುದಾನದ ಕೊರೆತೆ 
ಇರುವುದು ನಿಜವೇ? 


ನಗರೋತ್ಥಾನ: 
ಸರ್ಕಾರದಿಂದ ಅನುಮೋದನೆಯಾದ ಯೋಜನೆಗಳ ಕಾಮಗಾರಿಗಳನ್ನು 
ಪ್ರಗತಿಯನ್ನಾಧರಿಸಿ ಹಂತ ಹಂತವಾಗಿ ಸರ್ಕಾರದಿಂದ ಬಿಡುಗಡೆಯಾದ 
ಅನುದಾನದಲ್ಲಿ ಅನುಷ್ಠಾನಗೊಳಿಸಲಾಗುತ್ತಿದೆ. ಅನುದಾನದ ಕೊರತೆ 
ಇರುವುದಿಲ್ಲ. 


14ನೇ ಮತು 15ರೇ ಹಣಕಾಸು ಆಯೋಗದ ಅನುದಾನ: 
14ನೇ ಹಣಕಾಸು ಆಯೋಗದ ಅನುದಾನದ ಕಾಮಗಾರಿಗಳನ್ನು, 
2020-21ನೇ ಸಾಲಿನ 15ನೇ ಹಣಕಾಸು ಆಯೋಗದ ಅನುದಾನದ 
ಕಾಮಗಾರಿಗಳನ್ನು ಹಾಗು ಕೇಂದ್ರ ಪುರಸ್ಕೃತ ಅಮೃತ್‌ 
ಯೋಜನೆಯಡಿಯ ಕಾಮಗಾರಿಗಳನ್ನು ಮಾರ್ಚ್‌ 2022ರೊಳಗೆ 
ಪೂರ್ಣಗೊಳಿಸಲು ಸೂಚಿಸಲಾಗಿದೆ. 


ಘೂರ್ಣಗೊಳಿಸಲಾಗುವುದು? 


ಎಸ್‌.ಎಫ್‌.ಸಿ.: 
ಕಾಮಗಾರಿಯ ಗುತ್ತಿಗೆ ಕಾಲಮಿತಿಯೊಳಗೆ ಪೂರ್ಣಗೊಳಿಸ 
ಲಾಗುವುದು. 


ನಗರೋತಾನ: 


VON 


ಅನುಬಂಧ-3 ರಲ್ಲಿ ತಿಳಿಸಿರುವ ಕಾಮಗಾರಿಗಳನ್ನು ಪೂರ್ಣಗೊಳಿಸಲು 
ಮಾರ್ಚ್‌ -2022 ರವರೆಗೆ ಗುರಿ ನಿಗಧಿಪಡಿಸಲಾಗಿರುತ್ತದೆ. 


ಸ್ಯಚ್ಛೆ ಭಾರತ: 
ಅನುಬಂಧ-4ರಲ್ಲಿ ಪ್ರಸ್ತಾಪಿಸಿರುವ ಕಾಮಗಾರಿಗಳು ಹಾಗು ವಾಹನ 
ಯಂತ್ರೋಪಕರಣಗಳ ಖರೀದಿ ಪ್ರಕ್ರಿಯೆಯನ್ನು ಮಾರ್ಚ್‌-2022 ರಲ್ಲಿ 
ಘೂರ್ಣಗೊಳಿಸಲಾಗುವುದು. 


525 ಎಸ್‌.ಎಫ್‌.ನಸಿ 2021 
ವನ WAT ನು 


ಪೌರಾಡಳಿತ ಮತ್ತು ಸಣ್ಣ ಕೈಗಾರಿಕೆಗಳು ಹಾಗೂ 
ಸಾರ್ವಜನಿಕ ವಲಯ ಉದ್ಯಮಗಳ ಸಚಿವರು 


ಳಡತ ಸಂಖ್ಯೆ:ನಅ 
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Workswise details of Bagalkote District ULBs during the last three years (2018-19, 2013-20 and 2020-21, 2021-22) under 14th and 15th Finance Commission Grane 
Date=16-12-2021 N 


(Rs ntakhs] 7} 
COC ಸಾ ಸಾ 
್ಥ 49>} 


MOE SE SSBC: 14th FC 2018-19 


Guledagudda Guledagudda | oer Worcs | ಡಿಸಂ. 10 ರಲ್ಲಿ ಕಳ್ಳಿಗುಡ್ಡ ಮನೆಯ ಹತ್ತಿರ ಶೌಚಾಲಯ ನಿರ್ಮಾಣ 1; 42850 
2 | Bagalkote | Guledagudda | Guledagudda | Under Ground 120 Work Started 
Drainage 
Bagalkote | Guledagudda | Guledagudda Drainage ಔಸಂ. 21 ರಲ್ಲಿ ಗೂಗಿ ಬಾವಿಯಿಂಧ ಚಂದ್ರು ಚಿಪ್ಣಾಣ ರಪರ ಮಸೆಯವರೆಗೆ ಯು.ಜಿ.ಡಿ. ಕೆಲಸ ನಿರೇಹಿಸುವುದು 2.50 Work Started 
Bagaikote Under Ground | Providing and Maintenance as per Requirement of UGD System at Ward No from 1 to 31 in various Under Tender 
9 Drainage  |Wards Within city Limits. Process 


ಡಿನಂ. 04 ರಲ್ಲಿ ಮಲ್ಲಿಕಸಾಬ ಬಾಗಪಾಸ ಮನೆಯಿಂದ ಶಂಕ್ರಪ್ಪ ಕಳ್ಳಿಗುಡ್ಡ ಮನೆಯವರೆಗೆ ಯು.ಜಿ.ಡಿ. ನಿರ್ಮಾಣ 


Date=16-12-2021 


Bagalkote 
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Guledagudda Guledagudda 
Guledagudda Guledagucda 


4 Bagalkote Guledagudda Guledagudda 


ಕ್‌ 
ನ್‌ 


CWE 


Water Supply 


hi Waste | 7c shave for SWM landhfilsite CPR 


Street Lighting 


Under Ground 
Drainage 
round 


Ul 


sf 


: 


Storm Water 
Drains 


[ 


Installation of pavers from Aralikatti house to Yanamashetti shop 


Laying of UGD line from Joshi wada to main road in division no 8 


Laying of UGD line from Baragundi house to main road in division no 8 

Providinig & Laying 75mm dia PVC Pipeline for Drinking water supply & Fixing the 

Electrical Motar in Old Borewell far SWM Site, 

Development of Garden at ward No.26 Laxmi Nagar at R.5.No.4/B Plot No.15, 

Construction of CC Road at ward no.11 from Ajanta Bakery to mahantesh Madiwalar 

House, 

Construction of CC Road at ward no.14 from Mallappa madiwalar House to hanuman 
'emple 

Construction of CC Road at ward no.10 from Hanumantappa allavar House to 
Mullasab House 

Construction of RCC drain and CO from TVS showroom to Veerapur Math house near 
APMC at Ward No 26. 


Jamakhandi Jamakhandi Other Works repairing the toilet at ward no 1 to 31 City Muncipal Council Jamakhandi area 


Under Ground 
Drainage 


Purchase the D Selting Mission ir City Municiap Council Jamakhandi 
Purchasing of Computer to Town Panchayat Office 


Workswise details of Bagalkote District ULBs during the last three years (2018-19, 2019-20 and 2020-21, 2024-22) under 14th and 15th Finance Commission Srants 


Purchasing of ladder for repairing tubular pale streetlight and spare parts of streetlight | 
Work Stared 


Wa 
Construction of Cobble Stone Road at Ward No.28 from Raju Lamani House to Ws Under Tender 
Hiremath House. Process 


| Re.inlakhe | 
Work Name | Sets Work Status 
ian FC 2019-20 Be | 
Construction of OHT at CMC office preemies | ss | woisares | 


i 35 
Installation of pavers from Ingalagi hotel to TMC passing th b. i 
; Work Star:ed 
72 
1 


Work Starred 


Under Tender 
Process 


Work Starzed 


Work Started 


Under Tender 
Process 
Under Tender 
Process 


Under Tender 
Process 


Under Tender 
. Process 


Work Started 


Work Started 


Tender to be invited 


10 | 
0.89 


We 
Rabkavi Sanahatti Other Works [Colouring of TMC Office and Purchasing of furmitures |] Tender to be Invited 


Rabkavi Banahatti | Mahalingapura Providing of Asphal: road from Gandhi Circle to Talikoti Shop | oval 
2 sagalkote | Rabkavi Banshatt | Mahilingapura Sad WNO 16 Providing Asphalting for a road from Mahesh Ari Home to Manjunath 45 Under Tender 
೫ t ; x Bavikatti Home Process 
P het Under Tender 
23 Bagalkote | Rabkavi Banahatti | Mahalingapura Roads WNO 13 Providing Inter paver blocks in various places at Kengerimaddi "ಇನಕಾತ 
| 24 | agate {Rabkas Baraat | wonavgapur | Storm Water /WNO 13 Construction of V Shape RCC Drain from Kengefimaddi Sai Circle to Sai Under Tender 
f y Drains Temp 4 WN Proce 
25 
26 
27 
28 
29 


Rabkavi Banahatti | Mahalingapura | ಭನ ‘Construction of RCC Drain from East side of Municipal Complex at Double road 
Ai enenat | Meldtigspure | Dinposks jon of dropped street lights poles which are in between road from Sangolli 
Rabkavi Banahatti | Mahalingapura | 


‘Purchasing tractor trailors for transporting of waste under SWM 


Purchasing of Dise! engine mounted tanker for maintains of public toilet 


Work Status 
a 
BU Under Tender 
SET 


Work Started 


Under Tender 
Process 


Under Tender 


Bagalkote | ಹ ra Li the treatment and recycling of gray water for following in to 


Work Started 


Work Started 


| | Tender to be Invited 


re of rain water tank for increasing water level at Station Main road and 


Banashankari main road side in Badami limit. oe en 


eels 
CIEE 
4 | sagstote | sadam | sadam | OtherWorks | Providing and laying of interlock pever at DN.17 at Near Ajjayyan Katti kA 
of CS adn SE eT 
ICA EEN EEN ET Tee NN 
CAE ESS OS IT 
nat ne | | 


Work Started 


Tender to be Invited 
Tender to be Invited 


Workswise details of Bagalkote District ULBs during the last three years (2018-19, 2019-20 and 2020-21, 2021-22) under 14th and 15th Finance Commission Grants 
Dates16-12-2021 


CT TS TN 
20 Consrtuction of shed for swm vehicles at old pump House 
2 | 


1 Bagalkote Bagalkote Bagalkote SHE Wane Construction of Approach road to SWM Site 
YL ESNEN 


yy ಸಷ ಗಾ 
ನ | |v [oon 


- Providing and fixing 1COOLPH capacity water Purifier plant 1. at KHB Colony gaddanekeri 
26 Bagalkote ikote Bagalkote Water Supply |2.at road no 22 vidyagiri wn 33 3.at wno 12 4. at wno 30 sector no 12 5. at wno 36 sector 


no 35 


2 Bag Bagalkote Water Supply Construction of Compound walls and Security room at pump house wambe colony 
28 Bagalkote Water Supply Construction of Compound walls and Security room at pump house at K H 8 colony sikkerl 


and Gaddankeri 


29 Bagalkote Bagalkote | Bagalkote Water Supply {Construction of water purifier shed at wno 14 


30 Bagalkote Bagalkote Bagalkote | Water Supply [Providing 2000 LPH water purifier RO unit at wao 14 3 Work Started 
Bagalkote | | kote | Water Supply [Construction of RO water purifier shed at Ashraya Colony 4 | Work Started 


32 Bagalkote Water Supply [Providing 2000 LPH water purifier RO unit at Ashray colony 


: kote Bagalkote | Water Supply Providing and laying p peline at wno 02 


34 Bagalkote Bagalkote | Water Supply [Providing and laying p peline at wno 03 vinayak Nugar 


Bagalkote | Bagalkote Bagalkote | Water Supply JReplacing old GE pipeline at variety places at old city | 


| 18 
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Workswise details of Bagaikote District ULBs during the last three years (2018-49, 2019-26 and 2020-24, 2024-29) under 44th and 48th Finance Commission Grants 
Date 1672-2021 


s10 [our [ios Sores [Soc — 
So So Ce ly ಧಾರಾ NS 
= rene | recs | ones | oes Ti 
Managem; | 
ones | sours | rones | wun [ae 
| 5 { sugtote | torugnds | Annapd | Wetersupoy | Cn ಫ್‌ the treatment and recycling of gray water for following in to | 116 
| 6 | sagakote | Munagonda | Amnagad | Water Supoy | Maintaining gray water treatement works by the lake in aminagad Town 1.16 
KY 


10 Fyre ಈ Badal elu Construction of rain water tank for increasing water level at Station Main road and 
68 ಫಗ Banashankari main road side in Badami limit. 


| 


J 


4 


Under Tender 


Work Started 


Work Started 


Tender to be Invited 


Work Staned 


Tender to be Invited 
Nave a ca ದ 


| 14 | sagakote | sadam | adam | OtherWors | Providing and laying of interlock pever at DN.17 at Near Ajjayyan Katti Work Started 
Providing and fixing Solar street light at DN.21 in Totar oni | 35 | Woksuned 


Wokapies SW oF Bayelhote Dietilct U1.Be desing the nat three yous (010-10, 2019-20 and 2020-21, 2021-22) under 14th and 15th Finance Commission Grants 
|Date=16-12-2021 | [Rs.inlekhs | OOOO OO | 


£. Consrtuction of shed for swm vehicles at cmc premises fs Work Started | 
Me naRETNEN! 
Solid Waste 
| Bagatkote Bagalkote Bagalkote Consrtuction of shed for swm vehicles at old pump House Work Started 
Managemen! 
" Bagalkote Bagslkote | Ragatow | oicWase | Wass Construction of Approach road to SWM Site “™ Work Started 
ANANSI 


BESS 
CSI dT TEN 


Bagalkote Bagolkote Bagalkote Water Supply |2.at road no 22 vidyagiri wn 33 3.at wno 124. at wno 30 ಶೋ no 12 5, at wno 36 sector Work Started | 
no 35 _ 
fe Water | wor sus | Construction of Compound walls and Security room at pump house wambe colony WN Work Started 


keiliois Bagalkote Seglbante Wecer Seely Construction of Compound walls and Security room at pump house at K H B colony sikkerl 
and Gaddankeri 
ry Bagalkote Bagalkote onstruction of water purifier shed at wno 14 
eee Bagalkote | Water Supply [Providing 2000 LPH water purifier RO unit at wno 14 


Bagatkote Bagatkote Providing 2000 LPH water RES RO unit at Ashray colony 
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Work Started 
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Workswise detaiis of Bagaikote District ULBs during the last three years (2018-19, 2019-20 and 2020-24, 2024-22) under 14th and 45th Finance See Grants 


Die 72352: RT 


noone Work Sue 


15th FC Mn ees OOOO 1 | 


re Bagalkote Bagalkote —— — and laying pipeline at wno 23 Vajapavyi Colony ee Under Tender | 
PrOCRSs } 
£2 ee eee ee 


Construction of RCC gutter from Bharamadevara temple of town to Shri Ishwaralinga 
temple Work Started 


| 43 | Bagalkote Mudhol Belagali Water Supply |Reserved amount for reuse of wate: EE” Tender to be Invited 


ಸ್‌ Bagalkote Bilagi Installation Of Current Motor and Cther Machininery in SWM Site Bilagi Town Work Started 
| sapoe Bilagi Bilagi | cnerwores [rovdne and Supplying 6S00mtr Drinking Water Pipeline in Ashraya Colony in Bilagi Town Work Started 

Installation of new Borewell and Fixing Electric Current Motor and making pipework in 
j Work id 
FE Bagalkote Bilagi Other Works eget tactile blag town ork Szarte 
Ww Bagalkote Bilagi Bilagi Other Works |Construction of Strom Water Drain to Bilagi Town Panchayat Office re Work S:arted 


eee fey hid i gk of RCC Drain Yaflappa Kolar House to Mahantesh Salimath Work Stated 

other Woris [ಬೂದು ನೀರು ನಿರ್ವಹಣೆಗಾಗಿ ಈ ಅನುದಾನ ಕಾಯ್ದಿರಿಸಲಾಗಿದೆ | 3 [ender to be invited | 
oon [somes | son | aio [82 ಲಾ ಡಿ ಮಾವ EN ns 
BE 


Workswise details of Bagalkote District ULBs during the last three years (2018-19, 2019-20 and 2020-21, 2021-22) under 14th and 15th Finance Commission Grants 


ಕಾ TT 


Bear WT =k care 


. Under Tender 
| sagcote | Guledagudda | Guledagudda | other Works | Works .|ಡಿಸಂ, 10 ರಲ್ಲಿ ಪೆಂಡಾರಿ ಅವರ ಮಸೆಯ ಮುಂದುಗಡೆ ಫೇವರ್ಸ ಅಳವಡಿಸುವುದು. 
Pro 


; ಯಲಬುಗಿ ಯಿಂದ ಗಂಜಾಳ ಯವೆರೆಗೆ ನಿಮಾ T 
, | Sಟೊಧರತ ಭನ ಸ್‌ ವ ಮಾಡವುದು k ಈ . pe 7 ಹ qd TT 
[ms [ome mone a SSS || 


[on 
Sa na 
| Bagalkote | Guledagudds ನಂ. ೦5 ರಲ್ಲಿ ಗುಡ್ಡದ ತಳವಾರ ಓಣಿಯಲ್ಲಿ ಪಾಪಟಿಗೆ ನಿರ್ಮಾಣ 
CT ones [ons [com | [on 3 ನ ರಾವನ ENT 
mn 


CICA EET ETE 

BS SS Mma 
ಟಗ Ground |ಸಂಗನಬಸಪ್ಪನ ತೇರಿನ ಮನೆಯಿಂದ ಆಕ್ಸಿಡೇಶನ್‌ ಪಾಂಡವರೆಗಿನ ಮೇನ್‌ ಹೊಸ ಯು.ಜೆ.ಿ ಲೈನ್‌ 
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oo [aes] mens [aa ವನವನವ HEH 

Ba. ಸಾ ಮು ತಮ ಎಮಾಖಮಾಯಿಿಮಿಗ ಯುತೂ ತಮಾ ವಾಮ 
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[ons [oe [crm [vc 
a foe exes [oxmess [ vocsan [onc asm 
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Workswise details of Bagalkote District ULBs during the last three years (2018-19, 2019-20 and 2020-24, 2024.22) under 44th and 45th Finance Commission Grants X\ 
Date=16-12-2021 


sno ove Tn [oe [occ 
SS SS eS oo 


70 Re Other | Other Works Operation and Maintainance 0° Public Toilet in Hunagund Town. — Work Startec 
71 | sagltote | providing and Laying 8arbed wre fencing to Gardens in Hungund Town. Se Work Startec 
2r0ens 


p Ff k 
Bagalkote yagi lunagosde Solid Waste {Purchaging of Excavater Machine of 110 Capacity te clean Solid Waste deposited in Hire Under Tender 
ಸವಾ Halla. Process 


Bagalkote Water Supply |Providing and Installing Rain water Harvesting unit in Vegitable market of Hungund Town. ೫ Work Startec 


SR 

ICI Parks and hel Toor Pore SLE NGER RN. | of garden near Old govt Hospital. near Shantakumar Surapur house at Ward be Ca Koha Tas Pare SNR WN. | see 
den No 19 

| nee | vs | we | 
CAINE 
CAC CNS 
u | oe | we 
ಜ| ve] oe | 
EN 


ET Urder Tender 
BNET 


COCR NS SEN 
ICSC CNT TST TET EN TT 
| 

5 


Work Startec 


Workswise details of Bagalkote District ULBs during the last three years (2018-19, 2019-20 and 2020-21, 2021-22) under 14th and 15th Finance Commission Grants 


CS 
District Talcka Town Name | Sector pe i Work Status 
| Roads Provision af CC road in ward no-9 under CMC limit of Jamkhandi town | 1 Work Stated | 


| Provision of asphalt road hear Mallu Pattanshetti house side and santosh ganachari house | 5 | voksunee 
Work Started 
Mend Roads | Lc colonyof ward No. 02 under CMC limit of famkhandi town. 
| Storm Water [Construction of RCC Drain and CC Road in Choudayyanagar Ambedkar Colony Backside |5| 
} " Work Started 
| 0 | ಮೂವಶಣತಿ pnd) AS and in other areas of wn-16 In CMC Jamkhandi Limits 
ಃ t 
ವ ನ ENE 
( > } -25 in CMC di 
REN | Jamaidand Storm Water Construction of RIC Drain and CC road in Jam Jam Colony of wn-25 in CMC Jamkhan | 5 | woksuned | 
Storm Water N a A ಸ 
Bagalkote Jamakhandi Scenes Construction of RC Drain in Mahalingeshwar Colony of wa-29 in CMC Jamkhandi Limits 
; Storm Water k 
CAE eee 
| Ml Drains Town. 
7 [ won | oes | aca | wosipne prc mame SE oe Fen ಗ 
Drainage 

| 99 | Bagalkote [ ansttand | jamakhandi Water Supply Provision of bore well and Installation of pumpset to borewell of Jamkhandi town. | 4 | Woksuares | 
Jamakhandi Water Supply ‘Providing rain weter harvesting in government hospita! in jamkhandi City WN Tender to be Invited 
Bagalkote Jaemakhandi Water Supply |Providing for Processing and reuse of grey water in CMC Jamkhandi Limits | as | Tender to be invited 
2 


Bagalkote 


Construction of RIC Drain in Shikkalagar Colony of wn-17 in CMC Jamkhandi Limits 


Construction of RTC Drain and CC road in Jayanagar of wn-27 in CMC Jamkhandi Limits 


Providing for water supply and grey water management in CMC Jamkhandi Limits 


Tender to be Invited 


Work Started 


Water Suppiy |Sinking borewell and installing pumpset at Kalewada in wn-20 in CMC Jamkhandi Limits Work Started 


Water Supply {Sinking borewelil and installing pumpset at Zende Galli in wn-21 in CMC Jamkhandi Limits Work Staned 


| So Eee 
WN oes” nro 


—— a Jerates Water Supply {Sinking borewell and installing pumoset in wn-22 in CMC Jamkhandi Limits 
Providing and laying drinking water pipeline at Mahalingeshwar colony in ward no-29 in 
ikote J khandi 
್ಸ Suppiving Providing and Installing parts of 550 HP Pumpset and pane! board at 
Bagalkote Jamakhandi 
ವಾನ 


Bagalkote ¥ Me ಸಾ Purchase of 2 mini tipper for ಕಡಗುತೀ disposal in Kamatagi town 
೯ Bagatkote 3 HS. Ree dratn and construction Wf cd various places at bie no13 
"Sait Water 
113 Bagalkote Hunagunda Kamatagi silk Construction of cd and repair rcc drain near banagara smashane at ward no 06 
5 inch ipeli ith 
Wit Suki J of 25 inch pvc pipeline with 2000 ltr syntax borewell to ladies toilet at ward 


116 Bagalkote Burial Ground staditis of TC and Electric poles at Mustim burial ground In TPC limit of Kerur 
| fT | \ ‘oss Hindu burial din TPC limit of 
Siislkne OES ksi ation of TC and Electric poles at Badami cross Hindu burial ground in TPC limit 0 


Work Started 


Work Started 


118 Bagalkote ee Construction of Asphalt road In Ward No-04 Nandaragi Plot in TPC limit of Kerur 16.12 
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Solid Waste {Purchasing of 10 litre capacity dust Bins for supply of Household for segragation of solid 
Work Started 
[ವ solo Ce | 
hs Waste Purchasing and installation of 50 litre capacity 55 swing Twin Dustbins for various places |3| wonseres 
3 Work Started 
1 RR ent |in Market Place Bus stand for collection of Dry and Wet w 
12 | seston | cau | vous 5% noon ಗನ for maintainarce & Mmanaganed of drinking water supply and raugh lea ta odd 


: Workswise details of Bagalkots District ULBs during the last three years (2018-19, 2019-20 and 2020-24, 2024-22) under 44th and 15th Finance Commission Grants 

(BAA OO ನಾವಿ ಘ TY CN 
ia MMM 
of [eel 


15th FC 2020-24 

Drilling of New borewell and instatlation motor pump at Hindu Burial Ground at Badami 
Cross of TPC limit Kerur y 
Construction of RD piant for pure driniking water in Ward No 10,11 & 12 in surrounding of 
1B in TPC limit Kerur TP 


ಹ 4 s purchasing and installation of stand by monoblock pumpset sub mercible Motor and | a | 
BE 


‘ender to be Invited 
er Tender 


| ) v | ak nder TPC limit 
13 EE 1; rs 
f of Kerur 
| 1 | Bagalkote hs a Mahalingapura WNo 05 Basavanagar Providing Interpaverblock near mallayyana Katt 
ಸ Rabkavi Solid Waste & 4 
(| Mabalingapura Purchasing of CC Tamera and Disposition of TV at SWM Site 


| 


5 


133 1 Work Started 
Rabkavi | Solid Waste p 
13 k ; ರಿ T Invited 
Bagalkote Ki Mahalingapura Managk ‘ Amount Reserve jor Legacy Waste Maintenance ‘ender to be 
Rabkavl Solid Waste 
3 I Provi 
Bagalkote I Mahalingapura ಸಸ t roviding of Asphalt road at SWM Site Work Started | 
- Jk 
133 Bagalkote Mahalingapura sbi Providing Intepaverblock at SWM Site pete 
| Management 


Process 
Under Tender 


} | Solid Waste 
134 i ad 
Banahatti Mahalingapura | Wace Providing Cavtle Trap Gate for Main Gate at SWM Site 
Rabkavi | 
| Bagaikote Liu Mahalingapura | Water Supply |W NO 01 Disposition of Water Purifier machine and construction: shed 
| | ' Solid W 
Seglunts | Mucho | Mucho! | 4 hu 


Manag 


138 | Bagaikote | adhe! | Water Supply Waste seperation and bioremidation with transportation in SWM unit 


1 Bagaikote 
sagdlote i NORE 


10 


Construction of Public Toilet Nirmal nagar model behind Chanapannavar house at Banhattl 


Rs.8.00 Lakhs Work Started 


Under Tender 
Process 


Other Works ‘Purchasing of Automatic Electrical Incinerator machine for SWM 
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Workswise details of Bagalkote District ULBs during the last three years (2018-49, 2019-20 and 2020-24, 2024-22) under 44th and 48th Finance Commission Grants 


Date=16-12-2021 


no] our Te [omens [econ] 


R i 
Bagslkote RS ಹ Shee Werle 
RabkaviBanahat | RabkaviBanahat] Parks and Construction of compound wall to garden of RS.no. 101.2 infront of old Nutan school at 
Bagalkote H ಸ ' 
ti ti Gardens Banhatti 
RabkaviBanahat | RabkaviBanahat} Under Ground |Construction of drain for water flowing from Bagewadi house to Nala in ward no. 25 at 
144 Bagalkote K § 3.4 
tj ti Drainag Rabkavi NE: tar 
RabkaviBanahat | RabkaviBanahat Tied Grants A b Reserved amount fcr Grey Water Treatment and re use as per DMA Letter A 
4 [l u 7 
bie Water SUPPIY | 0, 39340 DMA 83 DEVT 2019.20 dated 06.08.2020 4 
RabkaviBanahat | RabkaviBanahat Tied Grants A c Reserved amount for supply of drinking water and maintenance and 
4 
ie SEE agement of grey water as per DMA Letter no. 30340 DMA 83 DEVT 2019.20 dated £ 
pl 


15th FC 2020-21 


Purchasing of 10 HP Shredder for SWM 


Work Startec 


Tender to be Invited 


Tender to be Invited 


es 


Work Startec 


41 


147 Bagalkote RabkaviBanahat Beier Water Supply Drilling borewell in place of water availability near Laxmi devi temple in Bhajantri galli ward 25 
ti ti no. 21 | 
148 Bagalkote RabkaviSante RabkaviBanahat Water Supply Ora borewell Helco in place of water availability near Hanumant devar temple Kuchanur 
ti tl house in ward no, 23 
Fe . k 
Bagalkote ki el pe Water Supply |Drilling borewel! Helco in place of water availability in Kumbhar oni ward no. 24 Work Startec 
Bagalkote WE Burial Ground [Rain Water harvesting to Municipal Office building of Terdai TMC 2.33 Tender to be Invited 
N RabkaviBanahat Providing and Fixing Street light poles to from Dange house to Kagawad house road and 
Wedd Anil Rodakar house to Maruti Bhajantri house road in Devarajanagar ward no.07 TMC 
naha Providing and Fixtag Street light poles in road Centre near Jeerageri Lake in State highwa 
j 


Work Startec 


Work Startec 


Work Startec 


152 


Work Startec 


t 

ajanagar ward no.07 TMC Terdal TMC 
h Solid Waste 
153 Bagalkote cada Terdal ಇನ 
ti Manageme 

lid Waste 
4 Bagalkote Mila Terdal we e 
4 ti Manag. 
| ti 
t 


Work Stortec 


ವಾ 


Work Started 


NES 
.  WorkStarted 

Construction of RCC drain/CD from Avaradhi Fertilizer Shop to Brahmanand Temple in ‘ p | 

Gummat Galli ward no.14 of TMC Terdal 35 Work eee 


Construction of Yoilet Room and buiding repairs of SWM site of TMC Terdai 


Construction of Weigh Bridge maintanance room in SWM site of TMC Terdal 


viBanah Solid Waste 
155 Bagalkote Resa ರ “| rea y 
| Management 
kavi hat Storm Water 
6 Bagalkote euesiaie " Terdal 
t Drains 
Bagalkote Na Construction of Public Toilet Nirma Nagar type for Gents in ward no.11 of TMC Terdal 
| 
9 


Repairs to Public Toilet Septic Tank doors Windos and Septic tank in ward no.10 Mang Oni 
of TMC Terdal 


15 

15 

15 

: 
rn Wb 


Wor NS Soggy [rie UR during thd Jet ten years NBS, INN SEN, 2021-22) under 14th and 15th Finance Commission Grants 


DTI ee 

| i 15th FC 2020-21 Rm iis 
| abkaviBanahat Lghing Providing and Fixing Street light Poles in Sasaletti road from ITI College and Palabhavi | 35 | wonsaned | 
ಕಾ eles | 
EY ಬ 


ಸಾ ಳು ಗಾ 


Pudi ES of TMC Terdal KR Work Started 


Workswise details of Bagalkote District ULBs during the last inres ysis (2018-49, 2099-20 and 2020-7, 202135) under ath and Tih FINNS COGSON SFIN Pa 
KAUN 


De ವ ರಜ 
Process 

rocess 

Js 4 Sipitkdts ¥ CC Drain from Basavanna temple to Deddenavar house and Chalaggidad house to Badiger Bi ಸಯಾನತ್‌ 


ಸ INW 11 


Date=16-12-2021 


|6| Bapaikote | | _Other Works [CC Drain Behind Sevalal Temple IN W No 12 
ToT ರ Ravi mabrumakar House To Goudar House IN W No08 Work started 
5 | Bagalkote | Hunagunda | Aminagad | Other Works [CC Drain From Hiremath House To Laxmi Temple In W 15 Work Started 


Under Tencer 


| ೨ | Bagalkote Badami | other Worcs [consructon of urine spot at WN.2 in Nagaravan and WN.21 New parking area Ei Niece 


der Tence 
Bagalkote Badami Badami Other Works [Laying of inter lock pevar at Muslim Beral Ground | ku ಹ ಸ 
Parks and ; Under Tencer 
M HedekuC 
Sagalkote RW Badami Gard Development of gradan near Ramadurg road at Hodoku Colony | Ms] soli 


Under Tencer 


pe 
MN 


EY Bagatkote |Construction CC Road at WN.19 Tatagotti Gonna Nayak house to Rajputa house | Sue 
bi 
Under Tencer 
MR Badami Badami Roads Construction CC Road at WN. 22 main road Hatlur Complex to Vidyavijay School *ಇನಭಿ 
| i [ at WN.04 Chaluk: Ki ni se to Under Tender 
Bagatkote padami Badami kai Providing and laying inter lock pevar alukya nagar Kiran Kattamani hou: i 
Sangam house Process 
| Ws 
17 Bagalkote Badami Badami Roads Construction of CC Road WN.12 Menaksthi main road to Siddrammappa bandiwaddar house 
ಸೇ ಗಂ 
18 Bagalkote Badami Badami Roads Construction CC Road at Wn.18 
tom ಗಾ ವಾ 
Bagaikote 8adೆami Badami , Ne CnosteicHon of drain at WN.6 KM> Roed toilet near. 
Drains Process 
£i Bagalkote REE Construction of drait at WN.7 Shankar bagali house to Deasi house k Jingo OT 
Drains | . Process 


Workswise details of Bagatkote District ULBs during the last three yea! (2018-19, 2019-20 and 2020-21, 2021-22) under 14th and 15th Finance 
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24 


26 


27 


28 


31 


Talika Town Name | Sector Name 


Br 
Wk 
" 
] 
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Bagalkote Ba Badami 


Bagalkote Badarni Badami 


Bagalkote Badarmi Badami Street Lighting Providing and laying mini highmast and street lights at WN.2 in Anand Nagar Gardan 
Bagatkote | econ | sadam | Sveetlicttirg | Providing and laying Street pols and Street lights at WN. 6 and 10 


Bagalkote cami |  Bademi 
Bagalkote 3acaml Badam! 
Badam; 


Bagzlkote Bagalkote 


galkote Bagalsote fi ia Development of garden at vidyagiri 6th cross wno 32 


: | ) 
fi Development of garden at sector no 35 wno 26 KN Tender to be Invited 


$4818 | 
5 $|8 


Bagalkote 
Bagalkote 
ತಾಜ 
Bagalkote 
ನರೋ 
Bagalkote 
Bagalkote Bagaikote 


| 


; Work Status 
Under Tender 


[ 


providing and laying of Cable Penal borad to old higmast in City Limit 


Street Lighting |Providing and laying mini highmast and street lights at WN.1 in Ganapati temple near 


್ಥ 
$ 


ighting A 
Providing and laying mini highmast and street lights at WN.16 


Street Lighting ‘Providing and laying mini highmast at WN.17 in Jamada house near 


k 


Under Tender 


--M 
3 
| 


T 


15 
Under Ground Under Tender 
f » T 
Drainage , cacon of UGD at WN.23 Baratakki house to Upparagi House and Koramma Temple | | | 


| Under Ground | Construction of UGD at WN.13 Menabasthi main road to Mabusubanl Masidl Wk 
Drainage Process 


[en] 


Providing and fixing of lights cme limit burial grounds 


ನಾ 
Process 
ENT 


Park | 

pe Improvement of garden at sector no 30 wno 27 | | Tender to be invited 

Parks and i 
| fated | mprovementof aden at sector 008 wn 25 | 4 [renserobeimied 


Roads ‘Construction of CC Road at wno 1 in deepam colony | | Tender to be invited 
Roads Construction of Rozd at wno 3 in Vinayak nagar from Tavall lawyer house to spandan hospital | a | Tender to be Invited 


| os Construction of CC Road at wno 21 | | ‘Tender to be invited 


Construction CC Road At wno 8 7 Tender to be Invited 


Construction CC Rcad At wno 22 | a | Tender to be Invited 


Workswise details of Bagalkote District ULBs during the last three years (2018-19, 2018-20 and 2020-21, 2024- ) under 14th and 15th Finance Ce MISSION GANS 
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sno] ouuee] ET Wn 
Process 


Bagalkote ರ Bagaikote Construction of CC Road at wno 11 near Anjuman School 
Under Tencer 


| sagaloe | Bagaikote Weta Nl Construction of they ROad in wno 13 from Chavadi to Venkateswar Temple EN 
Under Tencer 
Bagalkote Bagalkote Bagalkote Roads Construction of CC Road at wno 15 hd of savanoor ಉಚೆ patil house Pe 
Under Tencer 
Bagalkote Bagalkote Bagalkote Construction of CC /pavour Road at wno 19 in Nancdiswar Nagar and Murana! Road buses 
iC 


Bagalkote Waid of Pavour Road at wno 33 in ROad Number 16 17 21 and 22 Near Kambl Kirans ಭಾ ಸ ”| 
| 16 | sate | sagkcte | sogstcre | Roads Construction of Pavour Road at wno 34 Near itti Complex Under Tender 


Process 
heel es Joel ee i 
Bagalkote | sage | Bagatkote Construction of CC Road at wno 09 4 Tender to be Invited 
ಸ rag 
Bagaikote Bagalkote Bagalkote Construction of RCC Orain in Wh 02 from bakery to Mailarlingeswar Mess Tender to be Invited 
ರಾ oe 
| 50 | sake | Bagalkote Bagalkote Wada vs RCC drain and CC Road In wno 04 Near P M nedagouda School | Tender to be Invited 
| 1 | Sagalkote Bagalkote Bagalkote Construction of RCC drain at Wno 23 Hudko COlony 
Ragelkote Bagalkote Bagalkote Construction of RCC Orain and favour Road in wno 13 near Joshi Borewell 
ನಾ ಕ Under Tencer 
| 53 | sagt | Bagalkote construc of RCC Drain at wno 14 in vegetable market Process 
| 54 | Bagalkote Bagalkote Bagalkote | Som Water [cin of RCC drain at Wno 18 near Hunagund flour mill 
[=o ವ 
Bagalkote Bagalkote [ee Purchasing of 72 Wats LED Light 


Tender to be iwited 


Under Tencer 


RE 


Yender to be Invited 


Under Tencer 


Bagalkote Providing and fixing Street light in wno 23 in Vajapayee colony 


Bagalkote Street Lighting jProviding and fixing Street light in wno 21 . 
—- - - ಭು - 
‘eet Lighting Providing and fixing Street ilght in who 10 and wno 17 bi *-s 


Bagalkote | Street Lighting Providing and fixing Street light in wno 19 in Haveli | 


4 
Weck te | Tender to be Invited 
Drainage 1 \ 
Under Ground Under Tender 
Bagalkote 
Peg 


70 


Cy ನ್‌ 
DES ಗ 


| 7 
p 
ಬಾ 
ನ್‌ 


i 
7 
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{ Workswise details of Bagaikote District ULBs during the last three years (201849, 2018-20 and 2020-21, 22 ner 140 806 190 Finance Coniesion Gan \ 
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DE AU CTS NTN 
Storm Wa 
SW ನಕ Construction of RCC drain near Muraji Desai residential school in Ward No 7 of town ener 1 
rocess 


Storm Wa r ್ಲ 


es Ww: 
Bagalkote | Mucho | Belagaii Construction of RCC drain from Huddar house to iranna Reddy house'in Ward No 1 of town WS 
ಸ Belagali ವಾವ Construction of RCC drain from Badiger house to Channal house in Ward No 18 of town Mh. Rs biked 
] Bagalkote | wud Belagall Storm Water |Construction of RCC drain from Mudhol Mahalingpur State Highway to Goudappagol house in ಮ ee 
Drains Ward No 18 of town Process 
81 Bagalkote | Mucho | Belagal fr neg Construction of RCC drain from Shirol Commercial Shop to Cana! in Ward No 1 0f town UTR 
82 {| Bagalkote | Mucho | Belagali Construction of RCC drain from Mallanagouda Patil house to Chawadi in Ward No 15 of town | | Under Taner | 
Drains Procbs 
‘ Under Tencer 
'  Bagalkote Bilagi Bilagi Burial Ground |Purchasing Computers Printers and other Materials Town Panchayat Office cedihundt section Braue 
Construction of CC Road Bayisarakar House to Patri House in Ward No 10 Bilagi Town 
i 
| CS | ewe 
k Construction of CC Road Shrishail Nimbalakar House to Hanamant Ganiger House and 
ks ಕಾತ್ರಿಂಾ Ming | os | Huchhappa Haochinal House to Ramanna Mankani House in ward no 5 Bilagi Town | 355 | worsared | 
86 ae CRE of CC Road Tegg’ House to Kuri House in Ward No 6 Bilagi Town | 16 | WorkStarted 
Bagalkote Bilagi Bilagl | ous Construction of RCC Drain in killa Galli ward no 3 Bilagl Town | 6 | woksured | 
Storm Water < P 
Bagalkote Bilagi Bilagi PNG Construction of RCC Drain Nearer ayurveda Hospital in ward no 13 Bilagi Town 2 Work Started 
೫ Storm Water : ) yi R . 
; 89 Bagalkote Bilagi Bilagi Pislek ‘Construction of RCC Drain Nearer Kambar Agasi in ward no 16 Bilagi Town Work Started 
k 
| Under Tender 
Bagalkote Bilagi Bilagi Street Lighting Hdrchasiok and Installsing Street Light in Bilagi Town Wards Sree 
Ee Bagalkote ಹಂರೂಪಟಲೆರೆತ 'ಡಿನಂ 07ರಲ್ಲಿ ದಿಂಡಿಯವರ ಮನೆಯಿಂದ ಹಳ್ಳೂರರವರ ಖಿಯಿಟರೆಗೆ ಗಟಾರ ನಿರ್ಮಾಣ | «s | Tender to be Iwited 
r 
El Bagalkote Guledagudda [ 'ಡಿನಂ ಸ ಗಾಂಧಿ ಗಾಳ henatnesh ಕಂಪೌಂಡ ಗೋಡೆ ದುರಸ್ತಿ ಮತ್ತು ಉದ್ಯಾನವನ ಅಭಿವೃದ್ನಿಪಡಿಸುವದು. Se 
ಮ ಶಿವಬ ರ ಇವರ ಪಸೆಹುಂದ ನಾಗೇಶ ಪಾಗೆ ಮನೆಯವರೆಗೆ ಹಾಗೂ ಯೋಗೇಶ 
- ಮಾ ಕಾ ಬಾ 
= union ಮಮಾ ನಂಗ ಪೊಟಾ ಬೆಂದೆ ಕಲಾಲ ಎಟಿ ಮನೆಯವನ ಹನನ ಅವದಿ. fm we 


Tender to be Hwited 


Dale=16-12-2021 


oo [ne 


sfc ee [ones] ws 


(se oe | | oie | Soe ke NTN 


Status 
3 — [eon 
2.5 Tender to be invited 


[orm | rn [cnn 
100 Gulecagudda Guledagudda Roads 


} 


10 


104 


Under Ground 
Drainage 


Under Ground 
Drainage 


10 


1 
1 
105 


4 


0 
0} 
110 
11 


| 11 


3 
Ec 
[3 
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‘113 


Tender to be Invited 


i meres 139 ಮುಖ್ಯ ರಸ್ತೆಯಿಂದ ಬಸೆಪ್ಪ ಕುಂಬಾರ ರವರ ಮನೆಯವರೆಗೆ ಕಾಂಕ್ರೀಟ ರಸ್ತೆ ನಿರ್ಮಾಣ | 2  [rendertobeinvted| 


್ರ 


'ಡಿನಂ 15ರಲ್ಲಿ ಶಿವಶಂಕ್ರಪ್ಪ ಕಲ್ಲೂರ ಅವರ ಮನೆಯ ಮುಂದೆ ಪೇವರ್ಸ ಅಳವಡಿಸುವದು ಹಾಗೂ ಮಾಳಗಿಯವರ | 39 [rendertotemied 
ಮನೆಯ ಮುಂದೆ ಶೇವರ್ಸ ಅಳವಡಿಸುವದು. Tender to be Invited 
ಡಿನಂ 16ರಲ್ಲಿ ಮೋಮಿನ ಅಪರ ಮನೆಯಿಂದ ಉದ್ಧೂರ ಅವರ ಮನೆಯವರೆಗೆ ಹೇವರ್ಸ ಅಳವಡಿಸುವದು 
ಪಿನಂ 17ರಲ್ಲಿ ರವಿ ಯದಗಾ ಅವರ ಮನೆಯಿಂದ ಬೆಳಗಲ್‌ ಅವರ ಮನೆಯವರೆಗೆ ಹೇವರ್ಸ ಅಳವಡಿಸುವದು Tender to be 1 


'ಡಿಸಂ .2 ರಲ್ಲಿ ಶಾದಿಮಹಲ್‌ ದಿಂದ ಉರ್ದು ಶಾಲೆಯವರೆಗೆ ಯ.ಜಿ.ಡಿ ಲೈನ್‌ ಅಳವಡಿಸುವದು. 


ಡಿಸಂ 2 ರಲ್ಲಿ ರಿಸ ಸಂ 157/3ರಲ್ಲಿ ಹೊಸ ಯು.ಜಿ.ಡಿ ಲೈನ್‌ ಅಳವಡಿಸುವದು. Tender to be Invited 


'§ a >» '« '» | 
ha os 4 ಮನೆಯಿಂದ ಸಾರ್ವಜನಿಕ ಶೌಚಾಲಯವರೆಗೆ ಹೊಸ ಯು.ಜಿ.ಡಿ ಲೈನ್‌ 


‘Construction of Urinals in TMC limit ¥ F 
- Process 
Providing and Laying Cobble stone in TMC Office premises 
1 Process . 
Providing and Laying Cobble stone for Garden in Ward No-17 


Under Tender 
Construction of CC Road Virabadrayya Ganacharl Sandi, Mallappa Mannapur house to Main 


Process 
Under Tender 
road & Nagappa y 8 ali house in W.No-10 


Process 
Under Tender 
.... PrOcOss 

ವಾ 


Workswise dotalls of Bagalkote District ULBs during the lest hres years (018-18, 7015-20 end 2020-21, 707 25) Under Th and THN FINANCE CONMESOR CANS k 
4 ಜೆ. 


ure [as [emo] sore] Hosa ಜಾ 
Construction of CC Road from Abdulsad House to Kaiaburgi house in W.No-11 


Date=16-12-2021 


14 | Under Tencer 
Process 

115 Bagalkote Bund Hunagunds y Construction of CC Road from Basavaraj Palied house to Sarangamath house & Nagaral Street 2 Under Tencer 
R 4 in W,No-13 Process 

Construction of CC Road from Prakash Karadi house to Mudiyanpa Moolimani house & Under Tencer 
ಫಸ gp: Tammanna Bhajantri house to Hanamant Ryagi housein W.No-22 Process 


Process 
Under Tender 
Process 
Under Tencer 
Process 
Under Tender 
Process 


Under Tencer 
Process 
Under Tencer 
Process 


Storm Water 
118 Bagaikote Hunagunda Hunagunda Biding 
Storm Water 
H 
119 Bagalkote Hunagunda unagunda Craik 


[226 | soso | a | wa | Ming Repair and Maintenance of Public Toilets at Ward No. 11 near vegetable Market, Ward No.14 Ke 
near ACO school, Ward No.7 near Macdiker House within city iimits, 
ee Ta 


35 
5 I 


Tender to be lovited 


Under Tencer 


18 
Development of Hindu Smashan in CMC Limits. Process 


Tender to be Invited 


Under Tender 
Process 
Under Tender 
Process 
Under Tender 
Process 

Under Tender 
Process 

Under Tender 
Process 

Under Tender 
Process 


[ 
mn 


3,22 


[ee 


Development of Road at ward No.6 from Mahamad Bhasha Chitavadagi House to Husen 
of Road at ward No.19 from Venkatesh Chavan House to Shankareppa 
i House. ¢ 


3.22 


eoslk 
E> a 


Development of Road at ward No.31 trom Nagesh Mudagal house to Mehiboob Venkatapur 
House. 
Construction of Stora Water Drain at Ward No.24 from Venkateshwar Saw Mill to Dalamma 
Drains lemple. 


Storm Water [Construction of Storm Water Drain at Ward No.24 from Jayashree Hiremath Complex to Akkl [ade ಪಾ 
Drains Flot 
Under Tender 
CAME TTT 
§ pe pe 


Roads 


is ir 


4 
[ನ 
3] 
Fa 
3 
[4 


137 Bagalkote 


WA Providing and Fixing of mini highmast “Eo Street lights at Hindu Smashan and Water Tank near uN ಗ ಮಾ 
ke Basaveshwar Circlg. 
Under Tender 


Baalkote Under Ground Providing and Maintenance as per Requirement of UGD System at Ward No from ito 31 in 
§ Drainage various Wards within'city Limits. Process 


Bagaikote Provision of AB Cable in Noorani Colony of Wn. 4 Under CMC Jamkhandi Twon or 
we] SETS eee 
Bagalkote Maelauei kmektarek | Gther Wocis Construction of Community Toilet near Kadapatti Basaveshwar Temple of Wn 11 in CMC Tender io be tied 
jlamkhandi Limits 
ರ Other Works IConstrucion of Pipe Culvert in Choudayya Nagar of Wn 17 in CMC Jamkhandi Limits Ws Tender to be Invited 
Fonstrucdon of itamipous AoNd Neo Bagwan Complex near Tippu sultan Circle of Wh 1in 
ilk [1 > 
Bagalkote Jamakhand Jamakhandi Roads ICM Jamkhandi Limits Tender to be Invited | 
ee Revel Roads Construction of CC Road in Hulyalkar Galli of Wn 20 in CMC Jamkhandi Limits WC Tender to be Invited 
pe hand ನ tli ವಾ of CC a and RCC Drain in Feral Nagar from Shivanand Ravoii House to | 2 | Fe ded 
sagaliote  Jamakhancl  Jamakhendi Tender to be Invited 
[onstruction of Bituminous Road Fn: Mudakannavar House to Bangi Wakeel House FW 3 
Bagatkote 


B88 


& 
iil 
k 


149 


[SPT ET) 


gatkote Jamakhandi | amattand: | Roads 
ems [nes] 


Construction of CC Road in Highschool Galli, Sangiikar Galli, Mudhol Gail of Wn 9 in CMC 
Jamkhandi Lirnits 

Construction of Bituminous Road from Bombay Mulla House to Shabbir Budhihal House in Wa 
10 in CMC Jamkhandi Umits 


Construction of Bituminous Road ‘n Kadasiddeshwar Colony 3rd Cross Canal Road Pattar 
Doctor House to Nyamagoudar House of Wn 12 in CMC Jamkhandi Limits 


Jamakhandi Roads § Tender to be Invited | 
Construction of Bituminous In Kadasiddeshwar Colony 31th Cross Canal Road to B.M. Maigur 

Jamakhandi khandi i 

an est House of Wh 13 in CMC Jamkhandi timits - ll Sai le 


Construction of CC Road in Choudayya Nagar Konchi Korava Colony of Wh 15 in CMC 
Jamakhandi Jamakhand 
ಸಿ makhandi ark andtncnits 3 ‘| Jender to be Iwited 


| Jamakhandi Jamakhandi Construction of CC Road in Bakshe Gro.ind of Wh 19 in CMC Jamkhandi Limits | Tender to be Iavited 
Jamakhandi Jamakhandi il Construction of RCC Drain Near Suresh Kadkol House of Wn 17 in CMC Jamkhandi Limits | 


Storm Water Construction of RCC Drain in Choudayya Nagar in Konchi Korava Colony of Wh 15 in CMC 
handi 
Jamakhandi Jamakhand Drains ಹಃ | 2 


Jamakhandi fh Construction of RCC Slab On Drains Near Chenamma Market of Wn 21 in CMC Jarmkhandi Limits | Bf 


sueilbcr Sarnekhiandl Storm Water {Construction of RCC Drains in Bhasantri Oni Prabhu Bhajantri House to Shikkaigar House of Wh y | 
Drains |7inCMCJamkhandi Limits | 


Jamakhandi Jamakhandi NR 
Dra'nage 
RA Under Ground 
Drainage 

Jamakhandi Jamakhandi 
Sele UR iad 
| Drainage 
| . | Unde nd 
Jamakhandi Jamakhandi 4037 4 


Under Ground 
Drainage 


Burial Ground 


152 


rN 2 
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155 Bagalkote 
156 Bagalkote 


157 


Bagalkote 


158 Bagalkote 


Tender to be }wited 


Bagalkote 


Tender to be Invite: 


160 Bagalkote 


Tender to be Invites 


161 Bagalkote 


Tender to be Iwited 


162 Bagalkote Provision-of UGD Pipeline in Wn. 24 Under CMC Limits of Jamkhandi Town Tender to be bwited 


Provislon'of UGD Pipeline betwee Malu Holagi House to Kude House of Wn. 18 Under CMC 
Limits of Jamkhandi Town 


163 ‘Tender to be Invite 
§ 


| 


Under Ground 
Drainage 


Ragalkote Provision of UGD Pipeline in Zende Oni cf Wh. 21 Under CMC Limits of Jamkhandi Town | Tender to be Invited 


Provision of UGD Pipeline Setween Komryan Well to Flour Mill of Wn. 24 and 25 Under CMC 
Jamkhandi Town 


Tender to be Invited 


| 6 [recon 
5 


165 Bagalkote 


Provision of UGD Pipeline 3etween Naveen Hadimani Via to Bhagirath Flag Platform Via 


Be Sahadev Sagar House of Wn. 29 Unde- CMC Jamkhandi Town 


* | 
F 
; 3B 
x 


Provision of UGD Pipeline from RO Plart to Managuli House of Wh. 31 Under CMC Limits of 


MSR Jemkhandi Town 


167 Bagalkote Tender to be Invited 


168 | Bagalkote 75 Work Started 


provement of hindhu devang 


TTT 


Unagund WET 
ud 


ost TST Tomes Toe Roads Jeonsiricion ofc pad and dra 
¥ 


re ಗ 9 2 — Wor started | 
iction of cc road from ya Hale tos is house at ward no 16 and ward no 1 and 
EE lik lies: ್‌ 


[125 | Ck—Joa of cc road at ward nu r jutti math and basaveshwor temple a Work Started 
LUE EE pr 


Community 
7 Bagalkote Badami toilets/ Public Construction new toilet in Ward No-14 Chinagundi Plot in TP limit of Kerur 
toilets 
[| Raa mv evans rime | em [econ 
N r house 
sagt FN Rl [Eonstroction of CC Road & steps i Wi No.08 Beagand Nanamant Temple to Novis | 32 [remertobeimied. 
TP limit of Kerur 
EET Roads Construction of Pavour Road in Ward No.03 Killa Oni TP limit of Kerur [a Tender to be invited 
Badami Construction of CC Road infront of Shivappayya Ward No.15 TP limit of Kerur {Continued Part} Tender to be invited 
| sagt | iN 
sagalkote 8 i Storm Water Construction of RCC Drain in Ward No.08 Shivappa Arallmard House to Prakash Pagad House in | Tender to be Invited 
Drains TP limit of Kerur i 
ECE NEN bee or Construction of RCE Broin in Ward Ne.07 Shi Gopal Ghani House to Shrilkant Bhavihatti House Mu 


in TP limit of Kerur 
Sto Ww 4 : PY x 
of rm Water 7 SR of RCC Drain in Ward No.12 From Mantesh Kalagl House to Rangappa Rathod & Tend ww ke Het 


| From AR Hiremath High School Compound to Somu Chandavari House in TP limit of Kerur 


Storm Water ge of RCC Drain & CD in Ward No.17 Shri Rachappa Shettar House to Agasar House 
ef seta [nssten fee ನ 


Bagaikote Rabkavi Henahattl ] MahaNngspurs |: Burial Ground Providing Finishing to Hindu Cemetery RRA Wall of Mahalingpur town | sn | Under Tender 
: i Process. 


AE 


| 


3.55 


Workswise details of ote District ULBs during the last three yoars (2018-19, 2019 


20 and 202527, T0225) under 14th and 15th Finance Commission Gre 
[Dafe= 16-12-2071 TR. in Lakhs ] ಗ 


ET Tan 


Ws 
§ Bagalkote Rabkavi Banahatti | Mahalingapura WNO 4 Repairing of Public Toilet near Basavanagar Government Schoo! 
ಯು 
Bagalkote Rabkavi 8anahatti | Mahaiingapura| toilets/ Public |WNO 2 Repairing of Public Toilet near Pendari Galli 
toilets 


| sasha | bavi sananat | Banahatti | Mahatingapura Roads 


Under Tender 
Process 


Under Tender 
Process 


Under Tender 
Process 


WNO 05 Construction of CC Road at Basavanagar 


PE Rabkavi Banahatti | Mahalingapura WNO 07 Construction of Asphalt Road ee Maflikarjun Temple to Raju lambag) Home ರ್ಸ್‌ Tender 
rOcess 
| 194 | Bagalkote Rabkavi Banahatti | Mahalingapura WNO 08 Providing Welpaver block near Kerur Layer home and from Kaladagi home to Under Tender 
Mannayyanavarmath home Process 
| 195 | Bagalkote Rabkavi Banahatti | Mahalingapura | roads | WNO 15 Providing Interpaver block near Basavaraj} Chamakeri home road KH je Tender 
rocess 
| 196 | tegutste | ReblaviSecehet |Matatingapucs | ss WNO 16 Providing foot path from Kakkamari Home to Rabakavi main toad at shantiniketan Under Tender 
colon Process 
197 Bagalkote Rabkavi Banahat | Mahalingapura Roads WNO 18 Construction of CC Road from Pandurang Temple road to main road | se 
\inder Tender 
Bagalkote Rabkavi Banahatti | Mahalingapura WNO 19 Providing of interPaver block ir Mugulakhod Oni road | Sidi 
| 199 Bagalkote Rabkavi Banahatti eingegut 5p WNO 2 Construction of ACC Drain ton Muttappa Davannavar home to Jangi flour vill ರ ‘ 
} § j 
Bagalkote Rabkavi Banahatti | Mahalinge pura ನ WNO 3 Rising of RCC Drain near Hindu Cemetery Road North Side pe ಕ 
Storm Water |WNO06 Construction of RCC Drain with providing Sab at Basavanagat shwer Cramaker Under Tender 
| 201 | sagaoe | aegis Drains Home and Near Malabadi Home Process 
Under Tend 
| 202 | Bagalkote Rabkavi Banahatti | Mahalingapura Yi rg WNO 11 Construction of RCC Drala Near Banashankari School east Side 
Storm Water }WNO 12 Construction of RCC Drala from Mahesh Jadav Home to Meera Nadaf Home at Under Tender 
5] Sonne [osncrons[onnen] En [SS 
Under Tender 
| 204 | saga |  Rabkavi Banahatti | Mahalingapura pa gk WNO 13 Construction of RCC Drala with Slab at Kengerimaddi Ashraye Extensions EW 
Under Tender 
| 205 | Bagalkote Rabkavi Banahatti | Mahalingapura WNO20 Construction of RCC Drain with Providing Slab | ee | 
Under Tender 
| 206 Bagatkote | Rabkavi Banahatti | Mahalingapura ಪಾವ WNO21 Construction of RCC from Siddaram Daial home vo Channappa Madiwal Home [er | 
ಭ್ಯ: " Under Tender 
| 207 | Bagalkote | Rabkavi Banahatti | Manalingapura| WNO 22 Construction of RCC from Chikkodi Home to Channagireshwar Temple | 


Process 


Commission Grants 
| Rs. in Lakhs | 


Work Name 


4 
: 


| 


[oo] os [om 
% | StormWater 
Bagaikote |} Rabkavi Banahatti WNO 23 Construction of RCC from Kalpad Hanuman Temple to Mahantesh Home 
Mj 1... (Providing Electric lamps from APMC Road Ramkrushan Hegade Complexes to Pendari Circle 
Se 
Street Lighting [installation of Mini 4igh Mask Light at Nadu Chouki 
buildings  |Ward no 28.Repairing of toilet near holabasaveshwar temple 
Roads Cobal stone work te the road heading to burrial ground beside of river Ghataprabha 


Ward no 09.Ashphalting road from laxmi temple to ravi desai house 


F 


Ward no ©1.CC road work at east side road mosque in gandhi circle chouk 


Ward no 02. Cobal stone work from ranjit oswal house to more house 


M 
wm 


CN 
£ 
{4 


Ward no 02.Ramp work to the road opposite garage hospital 


ard no 03.RCC drain construction from hafeez ilahi house to kakankatti and cobal stone 
so. 


work 


ads  |Wardno05.Cobal stone work to road from mahadev kotale house in killa street to mulls house 


Mudhol Roads Ward no 13.CC road work from Dewan sir house to uppar house 
Ward no 14.CC road wark from Alagur house to singadi house and from nadaf house to 
Roads |. 
bombay mestri house, 


Roads Ward no 15.CC road work in mallamma nagar from Devar house to muddennavar sir house 


. 
pd 
5 
ಕ್ರ 
' 

ಈ 

- 

ನಷ 

F; 


4 


Under Tender 


Under Tender 
Process 


Under Tender 
proces 


Cy 
WE 
| eS 
Ward no 27.CC road work in manikshettl galli from Shri laxmi temple to nadagouda house via ' Under Tender 
'to shri ramesh dangi house 


Ward no 16.CC road work from M S hiremath house to nimbaikar house 


Workswiso details of Bagaikote District ULBs during the last three years (2048-48, 205-0 and 2020-21, 2021-22) under 14th and 15h FINSNCS COMMISSION HANS 
16-12-2021 


NMA NT IM 
; 
Bagalkote | wash | Mudht | foods | Ward no 31.Asphalting road work from bandari hous to shankar darur house ¥ ee 
; h K Under Tender 
| 29 Bagalkote | mucho | Mudhot | foods | Ward no 11.Asphalting road work from Maradi house to suresh rathod house in jayanagar. 3.3 ನಾನೇ 
_ 
| 230 | sagatote | Mucho | Mut | fod Ward no 26.CC road work from maruti house to bhimashi yaragatti house ou 
231 | Bagalkote Mudhol Storm Water |p oving old CD and constructing RCE drain infront of CMC office kali 
Drains 4 - 3 Process 
8 ice | Mucho | Storm Water |Ward no 18.Constructian of RCC crain from Faruk house to koushik kambogi house and near Under Tender 
y Drains sheeny bhovi'shop. 
Storm Water 
kote _ 
af 
ಎ 


Process 
235 Bagalkote 


Dales 


Under Tender 
Process 
ict dss od Ward no 21.Construction of RCC drain frora Navhi house to kalal house 3.5 now (Wer 
Drains Process | 


Under Tender 
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Process 
Process 
Process 
Process 
Process 
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' Storm Water Under Tender 
| Hye Under Tender 
Under Tender 
[es 
Under Ground PE . Under Tender 
243 Bagalkote | Drainage igs} Process 
Under Tender 


2019-20 and 2020-24, 2021-22} under 14th and 15th Finance Commission Grants 


i 
ee” | vores | 


Under Tender 
Process 


ttl | 
id y . [RabkaviBanaha (33) Drilling borewell in place of water available near pure drinking water unit beside of bajar | 28 | Under Tender 
| 246 | Bagalkote Raplrvilgpakatt Other Works loadin ward n0.3 as 
f ction 0° Pub it (Nira! nagar model) in CMC owned property near Nala in Under Tender 
247 | sagatkote | Rabkavibanahart | 3PKBMBaNaha/ per works (401 Construction 0° Pubic Toilet ( ) WEY My Me 
; ttl ward No.1? Process 
| . [RabkaviBanaha Under Tender 


245 | Rogaikote | RabkeviBanahatti *| other Works 


ti 
. [RabkaviBanaha Under Tender 
pr ee . [RabkaviBenaha Under Tender 
| y ; RabkaviBanaha Under Tender 
[nn 
, |RabkaviBanaha Under Tender 
. JRabkaviBanaha { Under Tender 
anahatt & 
RabkaviBanaha (47) Construction oF RCC Drain from Yakub Kunchanur house to Ramu More Aouse in ward Under Tender 
254 Bagaikote H 3.6 
F [sl | Ho.10 - \ | Process 
356 Bagalkote Webkaviburngna ther Werks 1(48) Construction of RCC Drain from Basappa Managuli house to Vitthal Karmble house in ward 147 Under Tender 
44 Wi i Process 
256 | Bagalkote | RabkaviBanahatti a 375 Under Tender 
! f thi Process 
Under Tender 
Process 
Ragaikote RabkaviBanahatti 6.69 Under Tender 
, Process 
Bagalkote | Rabkavianahatti | aun | Under Tender 
p- 


pS] 
py 
[3] 


(49) Construction 0 RCC Drain from Shrishail Yadawad house to Devendrappa Hakkaladaddi 
house in ward no.13 


[0 

~ik 

2 
ಈ 
ಮಿ 
3, 
pe] 
3 
a 
Fi 
ಷೆ 


258 


259: 


Bagalkote RabkaviBanahatei 
RobkaviBanaha 


Bagaikote | RabkaviBanahatti Fh 


sagaikote | Aabkavisanahatti Mi | omer wos [5 cr of V shape Drain from Sadashiv Katagi house to Kadapur house in Uppar lane 


FR | sbtavisananas RabkaviBanaha Other Weeks {56} Construction of V Shape Drain from Shivanand Kenchappanavar house to Gangavva 1.24 Under Tender 
ttl Byakud house in ward 10,22 y Process 


- 


Workswise details of Bagalkote District ULBs during the last three oars (2018-19, 2015-20 ond 2020-24, WITTE) under 14th and 15h Finance COMMISSION 
Rs. nLakhs 


Date=16-12-2021 


soo] oom Te [ins [ss] 
264 bagaltine Ruliidengheasd Rabkavi8anaha " Work (57) Construction of V shape Drain from Rukmawa Shirol house to Yaliappa Aurasang house in Under Tender 
tt ward no0,22 Process. X 
| 265 | Bagatkote | Rabkavisanahatt |R#PKBViBSnaha] er Works | as | igor: as 
ti Process j 
RabkaviBanaha Under Tend 
8agalkote | Rabkavisananatti Wii 
25 stow | rbot [| herons [ 
267 Bagalkote RebkaviBanahatti RabkaviBanaha Other Works (60) Construction of V shape Drair. from Muddavva Bugati house to Sabu Ingatagavi House in ೩68 Under Tender | 
ti i ward no.26 Process 
| 268 Rabkivibunehotti Recei ey other Woks (61) Construction of RCC Drain from Basavara} Shiro! house to Mudakappa Yadawad house in “45 | Under Tetider 
tti ward n0.28 K; . Process. 
RabkaviBanaha ¥ 
gagaikote | RabkaviBanahatti (62) Construction of CC Road from Ramajan Mulla house to Public Toilet in ward no.1 | k ಕ್ರ be 
TUCeSS 
270 | sete F Semaieiidhesd RabkaviBanaha | oer wons (63) Construction of Coble pavers Road from Shantava Saptasagar house to Hulajattl Ration " Under Tender 
| tti shop in ward no.2 Process 
| 271 Bagalkote tabkevitietighatid Ks > Giiet Wad Ha of CC Road from Shivalingappa Patil house to Prema Harijan housein ward Pe Tender 
i \ rocess 
272 Bagalkote Gubkividenaherd RabkaviBanaha (65) Construction of CC Road from toilet backside of Chanapannavar house to Shankar {4 Under Tender 
ti Thamadaddi house in ward no.8 Process 
273 | Bagalkote Reckavitanghettt Rabkavitanaha Other Works (66) Construction of CC Road from Kadappa Balolgidad house to Basappa Koli house in ward 172 Under Tender 
tei no.i1 k y ME A Sus dual Process 
i h 
274 | Bagalkote | RabkaviBanahatti WE K | ower wons | (67) Construction of CC Road from Vasu Betagali house to Basha Nadaf house in ward no.12 
| 275 Bagalkote RabkaviBanahatti RabkaviBanaha ee Witk (68) Construction of CC Road from Narayan Bhasme house to Somaling Jawali house in ward we Under Tender 
ttl No15 } Process 
225 
25 | 


pee Bagalkote Rabkavidanahatti RabkaviBanaha (69} Construction of CC Road from Parappa Bilagi house to Sangappa Koshti house in ward Under Tender 
tt ೧0.16 Process 
shal f ; i - 
೩ Bagalkote Wilbckhiorti RabkaviBanaha ether Welk (70) Construction of €C Road from Shrishall Mugalshod house to Daphalapur house in ward Under Tender 
i tei no.19 Process 
ಗ | er Ti 
278 | Bagalkote | RabkaviBanahatti WES | other works (71) Construction of CC Road from Kasturi Girisagar house to Ravi Girisagar house in ward n0.21 Ws 
279 RabkaviBanahatti Wes (72) Fixing Coble pavers from Tege’ factory to Kumar Sudhal house in ward no.23 RH Wt 
iBana Constructio’ R la I i K house in ward Under Tend i 
280 Bagalkote RabkaviBanahatti dik ು py Other Works Wd nf oh Fb I RNR! A keg 
ti ; n0.24 ; Process 
4 ರೆ $. to P. a Giri i rd Under Tender 
ಸಾನ್‌ ಸ್‌ a iss oC Road from Anand Sankanetti house to Parappa Girisagar house in wa | n bis 
butte | Rovio A (75) Construction of CC Road from Gira nallappa Bagewadi house to Sadashiv Thamadadoi 


house in ward ೧.27 


TALE © ER oT 
[oa] owe Te [rs] 


Pr coer Construction of Katte for sitting to public in already constructed building for rest in 
Rabkaviganaha 
Other Works 
ti 
Under Tender 


Banhatti Hindu RudrabAumi and construction of roof with providing and fixing iron angles 
infront of building 
RabkaviBanaha other works (89) Drilling borewell and fixing submersible motor pump and construction of cistern in Hindu | 4s | 
pM tt | ' graghumi at Laxminagar in ward no.3 Process 
ig RabkaviBanaha (90) Heightening of wali of Hindu Rudrabhumi near Mahalingpur naka and providing and fixing sk Under Tender 
as | wanton | taut |] Won [ಗ i 
) oo Under Tender 
| 286 | sgt | Reavis | ‘eC Other Works (91) Construction of Compound wall in Hosur Hindu Rudrabhumi in ward no.27 | ss | 
| 267 | Raxavidanahatti k 
ti 


RabkaviBanaha Other Works 
ಎತರ sada school) at Banhart: {Phase- Process 


Under Tender 
Process 


೫ ಲ ಮ 


Re 1 Ger icria 
> Rt ing and Fixi > Iron | in ¥' iar Galli ಗಾ Burial Ground at Tamadaddi 
Bagalkote Radkavi3anahartl Terdal Bridges ee Ng wd FN CON SE k 
ಸ Naka in Terdal Town ್ಬ 
ಸಸ i It i 0 04 TMC 
ys | sagstoe | tastavsans | NE Mi pe CC Road from Ramachandra Rathod house to Sevaral temple in ward no 04 i 
i i ) p a Chakrakattl 
Bagalkote || Reka ‘ Terdal Road |Canstruction of CC Road Shri Basu Chinagundi house to Parappa Chakrakatti house in ward no 
h 4 TMC Terdal 

RabkaviBanaharti Roads Construction oc CC road from Ajjet Alagond to Basu Biradi house ward no.22 TMC Terdal | 05 | Tender to be Invited 


293 | Bagalkote Rgbkavidanahatti Roads Construction CD Opp to Anganavadi iti ward no 13 TMC Terdal 
Construction of CC Road from Gvot Kannada School to Yallappa Imrr adi house in ward no 13 ES SE 


Rabi avin; i Terdal 
aviBanahatti Roads TMC terdal 
Providing and Fixing Catle store interloc Pavers near Allama Prabhu Temple Origional state in 
T 
ward no 16 TMC Terdal ; TRB Sad 
Tender to be Invited 


96 Bagalkote abl avitanaghatti Roads Construction of CC Road from Ramesh Badiger house to ICICI Bank in ward no 17 TMC Terdal AM} i 
tpt | SKE ens | rect | pi 1 0 Nagesh Sunadholi house to Sunil Kelaginarmani house in Ward nO | oss [rencertobemes 


3 
ಪ 
4 
gy 
F4 
; 
Fl 
2 
z 
pe] 
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1 
= 
F- 
B 
44 
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Bagaikote 


Bagalkote Rabk aviganahatti 


& 
2 


Bet 
4 & 


RabkaviRanahatti Roads Construction of Road Crass drain near PK Kallatti Complex at ward no 21 TMC Terdal 


Tender to be Invited | 
Ratkavidanahatti Roads Providing and Fixing interlock Faver at Bhovi Galli Maszid in ward no 15 TMC Terdal Tender to be Invited 


Tender to be invited 
‘| RabkaviBanshatti Roads Tender to be invited 


Providing and Fixing interlock Faver at J3in Gonk Basaci at ward no 01 TMC Terdal 


Construction of CC Road near Yallamma Temple in ward no 17 TMC Terdat 


Bagalkote 


Workswise details of Sagaikote District ULBs during the last three years (2016-1, 2019-26 and 2020-24, 2021-22) unger 14th and 15th Finance COMMIS SN Gras 


Date=16-12-2021 | (nes ] 
[re [ws ಇ ನ 
339 


| S.No 


| 302 tagkote | Rebkaviiacshet | bad cf CC Road from Inamader house to Yunnis Jamakhandi house in ward no 08 TMC FART 
| 309 Bagalkote RabkaviBanahatti Qe Construction of Murum Road and Jungle Clearance infront of Halingafl Jackweil 1 Tender to be Invited 
| 305 | store | RabkaviBanahattl | veda | Rods Construction of CC Road in ward no 18 TMC Terdal 1 Tender to be Invited 
| 306 | sagiikote” | Rubtavidkoahats | ves | Rs Construction of CC Road from Somu Ksvarl house to Parasappa Hosamari house and Mahaveer te Tender to be Invited | 
maled house in ward no 22 i 
i Storr Water [Construction of RCC Drain from Appaseb Hulagabal house to Santosh Chamakeri house in ward | 
07 Bagalkote RabkaviBana T I K - | ್ಲ 
Storm Water {Construction of Cross drain near Kamanakatti and SB! bank and Construction of Dry waste | 
Bagalkot RabkaviB; T f ಘಿ l 
oop [em] wa [ನಾ 
| 309 Bagalkote RabkaviBanahati on Construction of RCC Drain from santosh parit house to Patrot house in ward no 07 TMC Terdal 
310: “sagiine ” | Rubkavohsbhe Storm Water [Construction of RCC Drain from Champavva Yadavac house to Matapath’ house in Wa AF Suite otis alk 
} Drains TMC Terdal ef 
Bagalkote | RabkaviBanahatti ಸ GAL Tender to be invited 
Storm Water 
T 
oe [on 
Storm Water 
Bagalkote RabkaviBanahattl Terdal tdic Construction of RCC Drain from Prakeh mangoji house to patrot house in Ward no 7 TMC Terdal 
storm Water [Construction of RCC Drain and CD from kashinath Madival house to Dilip Renuka house in R 
s Tend be ‘invited 
af es [na] a | [ 
| a5 | sahoe | RabkaviBanahatti rN Construction oF RCC Drain from ladies public toilet to GLBC Canel in Ward no 09 TMC Terdal 13 Tender tobe invited 
sagaikote | Rabkavisanahatti ST Te ss ef Cross drain between HaAuman temple and Sri Vastrad house in ard no 19 TMC is “eridit to bie id | 
5 Storm Water [Construction of RCC Orain from Nagesh Sunadhoti house to Sunil Kelaginamani houe in ward A KR: 
TT $35 Tender to be tnvited | 
ee J uemsas] eS | 
torm Wa Construction of REC Drain from Shanta Korigeri house to Kiran Adannavar house in ward no 12 
gagalkote | RabkaviBanahatti |  Terdal 8 
Drains . 
Bagalkote RabkaviSanahattl | ve | Street Lighting [Providing and Fixing street light poles end Street lights in ward no 4 devarajanagar tec Terdal 19 | Tender to be tnvited 
Fi ] ti Badiger ikwedi house i i 
signe. 16 Jerdel Street Lighting Providing and Fixing street light poles Fom maruti Badiger house to SMT Naikwedi house in 035 Tender tobe Mited 
ward no 9 tmc Terda! 


Tender to be invited 


pM | Tender to be invited 


1.4 Tender to be Invited 


under 14th and 15th Finance 


2021- Commission [ 
Dale 16-12-2021 LT REN 
ender to ited’ 


[sof oun Tm 


| ; ing Providing and Fixing streat light poles in Harogeri Road from Brahmanand Temple to canel No al 
327 RabkaviBanahatti Terdal Jin ward no 19 TMC terdel Tender to be Invited 
328 | Sagalote | RabkaviBanahatti | Teds | Street lighting ( ಹ ee Rng SoRet NH potas Tee] Bol hase tw Desir house In ward ne 23 Tender to be Invited 


329 Bagalkote Terdal | street loping [rouang and Fixing LED street lights in ward no 17 tmc Terdal | 08 | Tender to be invitod 
330 Bagalkote | wuts | ator | suns | Ward no 03. Repairing community toilet near shiragannada school thanekeri road. Tender to be invited 
| CC Road from venkatesh colony udupudi house to pattar house and fram subhas nagar 
331 Bagalkot L Ko 
CINCO se [renderwbeies 
Storm Wat 
332 Bagalkote i Mudhol Lokapur Construction of RCC drain from hanuman temple backside to mounesh pattar house. | 2 | Tender to be invited 
Storm Water | “AE 
Construction of RCC dra) from shrinivas theater main highway belagavi road to asangj kattad. 
Fund reseved for purchasing of LED lights for installation in varicus areas of the town-near 
Lokapur Street Lighting |MPS school to WD office and from Lokeshwar temple vo govt hospital and from brook bridge 


334 [| Street Ughting Inljaguni bouse- near desai wade-jalikatte bk circle-subhas nagar ravi kuilolli house-giri sagar 
to A M Veerkthmath 


house and installation mini highmast near rudrakshi house mudhol road 
| Lokapur Street Lighting |instailation of highmast in Hindu burial ground 


stallation of street ligh: electric line from haouman temple to mudhol main road and fram 


EN 
3 $ 
Af 
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Workswise details of Bagaikote District ULBs during the last three years (2018-19, 2019-20 and 2020-24, 2021-22) under 44th und 15th Finance Commisslon Grants 


Dale 1g 120) ೬ RE Ge) 


TN eS NN TN 
pe ASL 


ost 
ಭಾ kaa 
i Solid Waste Under Tender 
Bagalkote Hunagunda Aminagad 
e ದ 
pe ; Process 
agalkote ಸ ಗಭನತ್‌ Provision of PPE kit and other materials for civic workers 3 pk 
R Solid Waste ನ್‌ Under Tarwier 
Ikote Hunagunda Aminagad f ಫಿ i 
Providing and laying HDPE pipe ‘ine from Haradalki house to Yadappanavar house 1 Under Tender 
kote Ami d Ww. i 
Bagalkote Water Supply Construction of Water Tanker at Ward No 05 to collect waste water from the Clean 2 Under Tender 


Drinking Water Unit. Process 


[ y- PY PY js 4 N N 
Sagulttte | toragonds | Arinagad | Weber Sugoky Ward No 06, Bhajantree built a cistern near his house and near Anganewadi to Jk Under Tender 
supply water. Process 
s providing and laying PVC Pipe line FromMain Road To baciger House and Rayabagi Under Tender 
RINNNS Water Sip house and Chalavadi House in W No 16 34 Process 
p ing HDPE pipe li C $ )< ) T 
Bagalkote Arnitigad Water Supply roviding and ying HDPE pipe line from Chittaragi House To <uopasta House In W 3 Under Tender 
No 2 Process 
Under Tend 
Bagalkote Aminagad Water Supply HOPE Pipe Line In Ward No 15 £ # pi: 
> 
Granting funds for the management of the Comprehensive Drinking Water Project Under Terder 
K Sotid Waste ME #8 
12 agalkote Badami Badami Maree Construction of Legis waste treatment at SWM Site 21 Tender to be Invited 
. Solid Waste ' Under Terder 
13 Bagalkote ತೀ Construction of CC Road at ನರ Waste Center 2 preekat 
Water Supply |Amount to paid construction of Check Dam in City Limit. Tender to be Invited 
ಗ y x ; Under Tender 
Badami Badami Water Supply [Providing and laying pipe line ‘n W.N.14 beatles 


ಸಸ k * Under Tender 
Badami Badami Water Supply [Providing and laying pipe line in W.N.21 Totar Oni pA Brock 
Water Supply [Amount to paid Gray Water Tankar in City Limit 21 Tender to be Invit2d 


pm 


purchasing a new tractor for sol'd waste management for the health department. 


F 
ಫಿ 
[ 


purchasing push karta for solid waste management. 


F 
ಫಿ 


4 


10 


11 


Fi 
ಷ 


ly 
pl 
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Workswise detaits of Bagalkote District ULBs during the last three years (2018-19, 2019-20 and 2020-24, 2021-22) under 44th and ABth Finance Comission Grants 
PTE PETYT] | [Rents 7] 


i - A 
36 Bagalkote | wud | Belagali ್ಣ ದ Purchase of 4 Wheeler Autc Tipper | Tender to be Invited 
Solid ಗ : 
Bagalkote | wud Belagali ಭಟಟ ವ Purchase of Sucking and jutting Machine | Tender to be !nvitet 
Solid Waste 
38 Bagalkote Belagali My: rch f 
Solid Waste 
39 Bagalkote Belagali 
|» | susie | wu | seas | en pa 
io Bagalkote Mudhol Belagali Solid Waste Construction of compound wali to Solid Waste Management dry waste storage 
Management |shed of Town Panch 
Solid Waste 
41 Bagalkote Belagali 
WwW. 
W 


Tender to be Invited 


Tender to be Invited 


Under Tender 
Process 

Under Tender 
Process 

Under Tender 
Process 


Tender to be invited 


43 | sagtoe | Mucho | seogst | Watery Laying pipeline in various wards of town 18.7 
mesons [seems | 
| 45 Belagali tater Supply [Laying drinking water pipeline in Ward No 4 of town 


6 


Under Tender 
Process 
Under Tender 
Process 


Tender to be Invited 


ಹಿ 


[ 
ಕ್ರ 
ಇ 


47 Bagalkote Work Stated 


145 Work Stated 


Caplio Teg — iNT 

ಡಕ್ರಸ | —Bilagi | Bilogi | Other Works [Maintsinance of STP and UGD Pipeline in Bilag) T 
The located Borewell nearer Hadapad house In 

) N a ¥ W ' 

icheswar Gaddige to Gurura) Bayl House in Bilagi” Ry 


Tender to be invited | 


| Tender to be invited 
Under Tender 
Process 


| 52 | Bagalkote Bilagi Bilagi ಹ ಘಟ Execution of Legacy waste in SWM Site 
Bagalkote Bilagi Bilagi 
Solid Waste 
* Bilagi Bilagi 


Installation of CC Camera in Town Panchayat Solid waste Management unit 


Silagj 


|» | 4 sd | ENE Wk ಇನ್ಸ್‌ 
| sag | Waterson Rain Water Harvesting Unit at Vegetable Market and Recharge Of Borewell Near 


sia Water SUPPY 0,7, of india i» Gandhi Nagar Bilag 
py 


| _Bagalote | Blog [lag | Water Supply [Providing Driiin 


Installation of Borewell and Fixing Electric Current Motor Nearer Nagamma Temple | 
and Inserting Pipeline Up To Hanamant Chalawadi House in Ward in 15 Bilagi Town | 


4 
| 


Guledagudda i Construction of 2nd Vermi compost cell in SWM site 
Management 
| Solid Waste k 
62 Bagaikote Gu'edagudda Guledagudda iia Construction of compound wall from South to north direction in SWM site 
Guledagudda | Guledagudda kas ip Installation of mini highmask in SWM site 
Solid Waste F i 
Guledagudda Guledagudda Construction of office room in SWM landfillsite 
$5 Bagalkote ‘ Guledagudda Guledagudda Water Supply [Installation of rain water harvesting system to the Hospeth super market 
6  Bagalkote Guledagudda Guledagudda Water Supply Laying of pipe/iné from main road to Tungani sir house in Div no 20 teachers colony 


| Installation of PVC pipeline and construction of Tern Gnk in dive 7 Borewel 
7 | 
6 Bagalkote Guladagudda Guledagudda Water Supply gr Shadimahal 
Bagalkote Guledagudda Guledagudda Water Supply i i 


Bagalkote Guledagudda | Guledagudda 


Guledagudda Water Supply 


Tender to be Invited 


| 25 | Tender to be invited | 


Tender to be Invited 


lushing of bo-ewells in Badami naka Kabra house near Shadimahol Near Kamei 
Near Ganapat temple and in Bagawan p th 


[iin 


Purchasing of needed things a೧ರೆ chemicals for mentainance of water supply section 


Guledagudda 
pe ncluding Enginemotor oil Alam TCL Chlorine and Gas chemical 


'¢} « 


Workswise details of Sagalkote District ULBs during the last three years (2018-19, 2019-20 and 2020-24, 2024-22) under 14th and {8th Finance ies Grants 
Date=16-12-2021 [| FL [Renton [| 


ಜ್‌ | District | | Take | Town Name | Name | Sector Name | Name pS Woke Name Work Status 
installation of bles for Menon jackwell Sub station and Frinch 
Bagalk \ Wat ನ 
agalkote  Guledagudda Guledagudda ater Supply France rE Tender to be Invized 


Purchasing and installation of needed materials like motorrotatory material and 
led G invic 
ನರ ಬರನ | Water Supply Alam Ming pan for mentainarce of WTP and Chlaripiculator in Kamatagi ಗಾನ 
Bagalkote Guledagudda Guledagudda Water | water supply [Connection of main water pipe ine to the OHT in new Laman tanda | 
f hs t i f Sa! 
Bagsliote Guledapidda | Guledegudda’ | Wake WM ca of water pipe ine te the istern tanks Wn We main road of Saleshwar 
laying of $0? pipeline to the beth sides of the road or water pipeline connection pS 
76 Bagalkot Gul | W. der d 
ES uledagudda Guledagudda ater Supply ocd Chowtatar to AraUkatRIN Div. no 8 Tender to be invite 
Foes Waste ake of Excavater Machine of 110 Capacity to clean Solid Waste deposited in Under Tender 
ಭೂ Wag i ' 
Bagalkote Hunagunda Hunagunda Maridd Disposal of legacy waste in TMC hungund Land Fill Site, Tender to be invited 
ಯ Bagalkote Water Supply |Providing and Installing Rain water Harvesting unit in TMC Office. Bi Tender to be Invited 
Providinig & Laying. PVC Pipsline from Hungund Sir house to Mahantesh \lkal Wr 
DC SE ಸ 
pr diel 7%: ing PVC Pipalins from Ambedkar Bhavan to Sai Baba Temple in Under ಯಷ 
pl Bagalkote Water Supply LdAcHation p treatment pant for contaminated sewage i Tender to be Invited 
Wd Bagalkote Water Supply [a Water oY and gray water NOERRNL . ಎ Tender to be Invited 
Under Tender 
Bagalkote Hunagunda Hunagunda Water Supply Consktiictior of Water tank WaMpnd No-09 Pritts 
be Under Terder 
Bagalkote Hunagunda Hunagunda Water Supply Proving R laying 6 Kips for Ganesh Nagar in W.NO-21. Bria 
Reomding & Laying HOPE Pipaline for Veternary Hospital to toward Police quarters, Bn 
of ee ee ಮ 
js & Uv g 6" Fr eline fom Amaravati Road to Om Shanti in Hungund Under Terder | 
provid re 6" PVC Pp: fine from Chittawadagi Road to Madiwal hause in Under Tender | 


Tender to be Invited 


Tender to be invited 


Hungund 


uo] ou TE Ti J ಮ 


[ss | mapioe | va | ks [sy ಭಹ Purchasing of 76HP Front and Back hoe Loader for SWM Activities. Tender to be Invited 
| solid Waste | We 
Bagalkote Ma mbit Purchasing 0? 40HP Capacity Tractor with Trailor for SWM Activities, 10 Tender to be Invited 
Solid Wasts ) | 
9 Bagalkote Molitgarnt Construction of Decentralised Wet waste Collection Centre at Ward No.28. 33.7 Tender to be Invited 
| | Under Tend 
Providing Rain Water Harvesting to Dr.B R Ambedkar Bhavan near CMC Office. | 
Construction of treatment plant for contaminated sewage. | 3.89 
For Water supply and gray water management system: 


|_ Water Supply [Construction of 10 lakhs Iter GSR ax Word Ne 04 near KER See 7 | 6603 


ps ( 
[sy Bagalkote Jamakhandi kn y ee: Reserved for SBM DPR Develpoment works ULB Contribution 


0! 


] 


Tender to be Invited 


Tender to be Invited 


Tender to be invited 


Tender to be Invited 


Tender to be Invited’ 


Bagalkote | Jamaknandi hs ig 1 Construction of Platform for Seggregating wet and dry waste in SWM Site 


| arstnens: | Somers SofciWasy Supplying and Installion of Litre Bins in Main Roads of CMC Jamkhandi 
Management 
Sets Jacdiheel Water Supgll ee ತಾ: Laying Drinking Water Pipeline in Pendari Galli in Wn. 8 of Jemkhandi 


| 201 | Bagaikote ~arakhandi Jamakhandi Water Supply [Rain water Harvesting at CMC Jamkhandi office 4.14 
| Providing and laying water supply pipeline and Installing Cistern tank for Existing 
Bagalkot } k ty 
| 102 [| sagt | rains | ed | WEY ls 


Providing and laying HDPE pipeline in Jaya Nagar From near Hanuman Temple to 
Bagalkote | amakhandi | Jamakhandi Water Supply |Dange House, Sayyad House to Manish Thakur House and Mubarak Tamboli House 
to Raju Pawer House of Wh, 27 in CMC Jamkhandi Limits 
weice | Jamakhandi | Water supply [Sing borewell and installing pumpset at Sadanand Colony in Wh-28 in CME 
Jamkhandi Limits 
Providing and Installing HOPE Pipeline in Bhimrao Colony and Goilar Colony of Wh. 
105 Bagatkot: J 4 
L sestoe | Sansone | ours | wees [STE 


Tender to be Invited 


Tender to be Invited 


Tender to be invited 


‘Tender to be Invited 


Workswise details of Bagalkote District ULBs during the last three years (2018-19, 2019-20 and 2020-24, 202%-22) under 14th and 15th Finance Commission Grants 
Date=16-12-2021 


[sxe] Distict | Tata | Tommfame [sesterNeme] 7 Workers | 

w OS 1 

| . Providing and Laying Water supply Pipeline and installing 3 Cistern Tanks in Bagwan 
106 Bagaikot J khandi } khand Water S: ಸ್ಯ" Vi 

Construction of Water Tark and Laying Pipeline in Muslim Burial Ground in CMC 
{ kl f vitec 

107 Bagalkote Jamakhand Water Supply ecekhand Lois 7 ಹ Tender Wa Invited 
| 108 Jamakhandi Jamakhandi Water Supply OSAP CL Roads WEP hoSRyye Nagar GHG 8.33 Tender to be invited 
| Jamkhandi Limits _ i i 
| 109 | sagtore | Jamakhandi Jamakhandi Water Supply |Supply and Fixing 20HP Pumpset in Choudayya Nagar WTP in CMC Jamkhandi Limits 


to CMC Water Supply Section 


5 


48 
111 Bagalkote Jamakhandi Jamakhandi Water Supply ISinking Borewell in Bhajantri On’ of Wn 6 in CMC Jamkhandi Limits 
Bagalkote Jamakhandi Water Supply [Desilting and Rejevunatior of Wells in CMC Jamkhandi Stage 1. 
Pipeline i Te f i 
113 Bagalkote Jamakhandl Jamakhandi Water Supply PO NN SPR ecard Herne LRN CEWH Sin CMC p Tender to be Invi:ed 
Jamkhandi Limits | 
5 


1 
114 Bagaikote Jamakhandi Water Supply |Grey Water Management ಕೆ, 
x Providing and Laying Drinking Water Pipeline in Kosar Galli and Bharpet Galli in Wn. 
3 ak i 
115 Sagalkote Jamakhandi Water Supply 5 of Jarmkhandi CMC Uimits 
f ; Providing and Laying Drinking Water Pipeline in Choudayya Nagar of Wn. 16 CMC 


‘Providing and Laying Drink ng water pipeline and Installing Cistern Tank near 
117 Water Supoly |Rajesab shikkalgar home Naggavva Shikkalgar Home and Hasan Shikkalgar Home in 
; Wa..17 of CMC Jamkhandi Limits 
| Providing and laying water supply pipeline and Installing Cistern tank near Mallu 
118 Water Supply JArakeri House, Near Urdu School and Near SiddarmutyanTemple of Wn. 18 in CMC 
amkhandi Limits ! 


lid Waste | 3 4 
Bagalkote Hunagunda Kamatagi a: ಹು Purchasing of 40P tractor with zraiier for tp 

lid Waste ‘and constructing wall and installation of rolling setters cc camara and 
Bagalkote Hunagunda Kamatagi pi sp ; p pg ‘ g 


2 


Tender to be Invized 


Tender to be Invited 


Tender to be Invited 


Tender to be Invited | 


Tender to be invited 


3 
11 Tender ty be Invited 


5 Work Started 
6 Tender to be invited 


so] Dura Ts | soins 
; k ೫ Solid War 
W: Manage 3 ್ಯ! 
Solid Waste K Invited 
125 Bagalkote Hunagunds Mahiispedcit providing and zonstructing STP for gray water treatement 1.26 Tender to be Inv: 
Hunagunda Water Supply [Providing and constructing rain water harvesting system nps and dpep school 
Hunagunda Water Supply [Providing and maintaing jackwel at alamatti | 32 | Tender to be invited 
Kamatagi | Water Supply |Providing and laying 75mm pipeline from 1B to Duttaragi house at ward no 16 Work Started 
a] ವು 
Solid Waste 
[ao pg 
one WSS [Construction of Vermi Compost Pirin SWM site | Tender to be Invited 


Kamatagi 


Ml 


ಪ 
ಣ 
3 


z 
il 


& 
5 


್ಸ್‌ ಮಾ 
Bagalkote Badami 
Y: | store | ' Badami 


| 36 | Bagalkote Badami Kerur aver Supply |Changing Filter media in WTP in TP limit of Kerur 


4 WE LS SAT Construction of Pure Orinking Wate Plant Behind APMC Compound in Niyegade 
13 lk 

TT Oni Ward No-05 of TP limit of Kerur 

| 138 | 


Purchasing of 4 wheeler auto tipper for SWM trasportation 


Sold Wasi |p viding Solar Street Lights in SWM site 


5% of Amount reserved for rain water harvesting programme in SWM tendfill site 
and Chinagundi Bore 


f 
ಠ 
ಕ್ರ: 
& 


Kerur Water Supply 


Solid Waste 
Management 


Tender to be Invited 


: Lokapur 


Purchasing of Front end loader with bakho for SWM transportation 


Purchasing of 60 kr sting bin dust bin for waste collection in town 
Management 


Lokapur 


Lokapur 


“) 


Workswise details of Bagalkote District ULBs during the last three years (2018-19, 2019-20 and 2020-24, 2024-22) under 14th and 48th Finance Commission Grants 
Date=16-12-2021 Reise] OOOO |] 


[sno] unc [aie [ romans [sori ್ಣ 
Bagalkote | wudho | oka | Water Supply [Implementing Rain water harvesting to Govt KGS gids school in town | 205 [rendertobe inves] 
Bagalkote | wut | totapur | Water Supply |Fund reserved for gray water stcarage and reuse work | 206 | Tender to be Invi:ed 


1೬05 
Installation 200 dis overhead pigeline for drinking water usage from nursery 
8 Lok: Ww: p | d 
Bagalkote | Muto | okapur ater Supply CML po baskveathdr ccle 20.5 Hy Tender to be Invited 
i ಹ ine F i 
Bagaitote | Mudhol | Nie Wer Susy Wand 110 mm drinking wacer pipeline from yadawad road shivaji circle to ORE 
Bagalkote | wud Lokapur Water Supoly |installation of drinking water pipeline from sonnad building to chikkur road Tender to be Invited 
Bagalkote Mudhol Lokapur Water Supply {Purchasing of materials for maintaingin water supply to the town 
Rabkavi Solid Waste | 
Tende Invited 
Bagalkote Sucibsss Mahalingapura Mare WE ender to be Invite 
Rabkavi Solid Waste y 
i M Si Tender to be lnvited 
Bagalkote Banahett Mahalingapura MGT Electrification at SWM Site 


Tender to be invited 


Amount Reserve for Legacy Was-e Maintenance to SWM Site 


Rabkavi Solid Waste | Under Tender 
Mahalingapura Maadetrernt Providing Fencing for Two Constructed Dry Waste Sobectn Units at SWM Site creck 


Under Tender 
Process 
Under Tender 
Process 
Under Tender 
Process 


| sates | eo | vahairgsoua | Soe [yng of Water Supply Pipeline at SWM Site 1.5 
oes | [cee] pe aca | 
purchasing of het Materials for Cleaning of Vehicles at SWM Site | | 2 [rertervoveiies 
Mahalingapura | water suooy | Providing Rainwater Harvestog to Haralayya Cogeyeb ipods near Double Road 
Main SeoGiS Make of Valve 10 Main Water Pipeline for Maintenance of Water Supply Fe hg 
Rabkavi 5 Under Tender 
CANT TN EN 


Rabkavi Solid Waste | 
hai ್ಥ hy h WM Si 
150 Bagalkote Banahatti Mahalingapura PR Providing Colored Coated KoGfing Sheets for Vermy Culture Shed at S$ Site | 
151 WE 


155 
156 
157 


Workswise details of Bagaikote District ULBs during the last three years (2018-19, 2019-20 and 2020-21, 2021-22) under 14th and 15th Finance Commission Grants 


TEEN | | PRN TO 
District Taluka Town Name Sector Name Work Name | Eatin ey Work Status 
| Rabkavi ಷ್ಟ fe ಸ Under Tender 
ing of ing Water Pipeline 
Bagalkote Sahsbatn Mahelagaeyra Water Supply WNO 05 Lying of Orinking Water Pipeli ; MEN 
¥® i Rabkavi : Under Tender 
Bagalkote | Seeker Mahalyipapire Water Supply |WNO 06 Lying of HOPE Grinling Water Pipeline to Over Head Tank at Basavanagar ನ್ಯ 
°K ivi if: - ] h ib; 1 
Rabkavi Mehalisubirs | Water sls WNO 09 Drilling of Borewell and Lying of Inner Casing with Subrnersibie Motor | | 
Banat Pumpset i 
i Rabkavi | Under Tender 
I | hali L ¥ p 
162 Banaketti Mahalingapura | Water Supply |WNO 10 Lying 0 Drinking Weis ipeline fee ಇ 
vi T 
Bagalkote 484 Mahalingapura | Water Supply |WNO 13 Lying of Drinking Water Pipeline at Kengerimaddi pe pp SO: 
|  Bagalkote ba Mahalingapura |} Water Supply |WNO 14 Lying of Drinking Water Pipeline for Ashraya Houses at Kengerimaddi | J ನಬ 
_ Rabkavi ; \WNO 18 Drilling of Borewell and Lying of Inner Casing with Submersible Motor f Under Tender 
‘| Bagal \ 
kot 4 Bunariatti Mahafepspuce | Wajar Saggy Pumpset in Hindu Burialat Budni PD pe Process 
Rabkavi _ \WNO 23 Drilling of Bore well and Lying of Inner Casing with Submersible Motor 
| fl Ww. ; 
ಹಟ aed Bananatti MRR dak sail Wr egy Purpset at Kalpad area 8 
Le | Rabksvi Construction of JALAKUMBA with Cistern Tank and Lying of Pipeline at Various Under Tender 
167 ik | ; ; 
| 15 rule Banahatti Mahe |} Wager Supt Process | 


Seite Rabk3vi Manaledouce. | Water sued Purchasing of Water Supply materials (GI Pipes, Cable Starter Valves, Fuses, Panel 


[| 

ಈ 

pe 
pe 
& 
pl 
ಕ 
[03 


ww 
ಈ 


ಇ; 


il 


Rabkavi Lying of Water Supply Pipeline to Public Toilets for lift a water from Drilled Under Tender 
Bagalkot Mahafi k 
SMS Barahattl ES | WN Su borewelis in various Extension of a To Process 
ೆ ‘> Rabkavi Drilling of Borewell and lying of Inner casing With Submersible Motor Pumpset near Under Tender 
Bagalkote Mahalingal | | 
Barahatti shaligapura | Water Supply Jyana Gurukula School at Kengerimaddi Process 
, Construction of gate to C and D waste storage unit behind hindu burial ground at Under Tender 
$ kot 
Bagaikote Burial Ground rhdladactuld 
Solid Under Tender 


[om 
DE 


' Mudhol 


Bagalkote Muchol 
Bagalkote 


“} “ 


Workswise detaits of Bagalkote District ULBs during the last throe Jere, 2019-20 and 2020-24, 2024-22) under 14th and 15th Finance en Grants 
Dae ri612-2001 |] 
Estimate 


oso] ou Tr [|e 


177 Bagalkote Mudhol 


ASL 


construction of Windrow platform in SWM site pahse2 Wd Under Tender 

Manageme Process 

Bagalkote | wudho | Mucho | Sone (ARE Construction of RCC gutter besices of windrow platform in SWM Site Under CaAdey 
Drety Process 


[rah No TFipelne workof 90MM diameter for household usage from Mangala 


DEAE NEN 


Y ಧು TR Pipeline Work of 90MM demattr for sei Usage from Sesna j 
180 Bagalkote Water Supply 


inde: We at SB! Colonv to Prakasa bilagi house and Ganagol house through 
Ward No 21. ree woricef 90MM diameter for household usage frem Nalagi 
182 Bagalkote Mudhol Water Supply [house to Nadef hose and instal ation cf sistern tenk for public usage near 
ಘಾ Mea) house 

Bagalkote Mudhol | mee 
Mudhot Water Supply highway. fro: Sangolli rayarina c rele via tay chouk to lw court and from 


[mk 


Wear no Fore ct new stand and Insteilation of Sistern Tank Jayanagar 
Slum Area, near Virupaksha Badigera Home and Durgappa Durugamurugls Home 
೩೧d Subp Devi Gudi Backyard and Maradis Home in Jayanagar Slum Area in ward 


Under Tender 
Process 


Under Tender 
Process 


Under Tender 
Process 


Tender to be invited 


184 Bagalkote Tender to be Invited 


185 Bagalkote 


Under Tender 
Procets 


186 Bagalikote 


187 Bagalkote 


Under Tender 


188 Bagaikote Protihds 


Under Tender 
Process 


lof new adele tank for pubic use near sushilabai rathod house 


Workswise details of Bagaikote District ULBs during the last three years (2018-19, 2019-20 and 2020-21, 2021-22) under 14th and {Sth Finance 
Date=16-12-2021 


oso] ours TT omen [eco 


trict | 
Bagatkote ic sk 


We wi RabkaviBanahatti | Other Works 


Comm; mission Grants 


(3) Drilling borewrell (Helco} and fixing submersible motor pump in place of water 
available infront of Mahantash Bannur {Vijay Mane house) house in ward 0.2 


r0Ce35 
14) Orilling borewell and fixing submersible motor pump in place of water available 


2.83 M 
Under Tender 
near Kaneppa Harugeri house in ward no.3 Process 
(5) Drilling borewell (Helco) and fixing submersible motor pump in glace 05 water 3 h Under Tender | 
available in Attar lane in ward no.5 Process 


| 207 Bagalkote wii 3 RabkaviBanahatti 
{6) Drilling borewell and fixing st bmersibie motor pump in place of water available Under Yende” 
near Bilal masjid gure drinkng water unit in ward no.5 Process 
Process 


Bagalkote kd; Rabkaviganahatti | Other Works 
7) Providing and *xing pure drir king water unit of 2,000 tr capacity in CMC 
Process 


RabkaviBanahatt 
Bagalkot RabkaviBanahatti | Other Works BGS pt kia Patkde hdusk ward. 10.7 
Bagalkote RabkaviBanaha Rabkavisanadhatts |” Other Was (8) DBE bpteweil (Helcapand fixing submersible Motor pumpin place of water 27 Under Tender 
\ available near masjid in Myadac ane of Shaniwarpet in ward no.8 Process 


Uader Tender 


RabkaviBanahati | Other Works 


[ 
RabkaviBanahatt (25) Construction of retaining wall to Gund open well owned by CMT for nrecaution 
Bagaik RabkaviBanahattl |. } | 
te esas FEN Rie WR lof accidents and in concert of public in ward n9,27 


| 
] 4 
Bagalkote RabkaviBanahatt Rabksvifiafiahiatt! Othe WES (9) Drilling borewell {He!co} ಸಟೆ xing submersible motor pumpin place of water $7 Under Tender 
{ available in Ganeshanavar lane i ward no.$ Process 
i (10) ore; . j lat T 
RabkaviBanahatt] , p kavibanahatti (10} Drilling borewell and fiying submersible motor pump in place of water available Ee 
| near ank; p! ¢ Process 
Bagalkote RabkaviBanahatti| Other Works Boned vy 
| Process 
Under Tender 
RabkaviBanaha Under Tender 
RabkaviBanshat Under Tender 
avin Under Tender 
218 | Bagalkote Week Rabkavi8anahatti | Other Works | A 
RabkaviBanahatt f ¥ (17) Laying 90 me dia. 6 Kg’ Under Tender 
219 Bagalkote RabkaviBanahatti | other Worls iE ts BRR WS Prot 
i tj j Under Tender 
(4% Process 
shat ps 
221 | Bagalkote i k RabkaviBanahatti Under Tene 
| Process 


2 
2 
2 
2 
2 


09 
10 
11 
12 
13 
214 
215 
216 


(14) Drilling Dorewell and fixing submersible motor pump in place 0° water available 
infront of Shankar Bhasme house in ward no.16 


lappa Mulegavi house 


sy 


(ಡ! 


to Malappa Turaci house in ‘ward no.25 


ET UT 
aso] orc ir [ome 
| Under Tender 


(29) Laving 120 mm dia, § Kg/CmSq pressure PVC pipeline from Rampur Library via 
RabkaviBanahatti | Other Works [infront of Government Kannada school via Khatavkar lane to Mulla house in ward Ria 
ಚ: (16) Drilling borewell and fixing submersible motor pump in place of water available KN Under Tender 
near Brahmanand Bank in ward n0.21 Process 
| Under Tender 
pe] SCS he 
RabkaviBanahatt _ Under Tender 
i 4 
26 (23) Drillingn-ersible motor pump borewell and fixing subin place of water available 


1 
Rabkav’Banshatt ed Under Tender 
Bagalkote le sl RabkaviBanahatti | Other Works near Prabhu Nayak house in 8rahmanan 
| abkav’ | Under Tender 
227 Bagalkote § 7 RabkaviBanahatt! | Other Works 


[4 ld [0] Tend. 
228 Rabkav Banahart Other Works (21) Construction of katte and fixing cisterns at two places infront of Prabhu Dhad. nder Tender 


rewell (Helco) and fixing submersible motor pump in place of water 
available nea’ Jugali house in ward ೧0.23 


{(Gaudar Maddi) house and infront of Sadashiv Patil house in ward no.25 Process 


4) Construction GF katte and fing cisterns at five places having drinking water 
problem infront of Gangappa Arikeri house, infront of Basaprabhu Athani house, 


Under Tender 


4 cai hice infront of Mahadev Dhandinavar house, infront of Hanamant Kumbar house and Process 
infront of Shankarappa bujruk house in ward no.26 
(26) Construction of katte and fixing cisterns at five places having drinking water Under Tender 

230 Bagalkate | Other Works |problem infront of Malla ppa Kullolli house, infront of Ramanna Hallur house(2nos), ccs 
infront of Teli house and infront of Jamal Horatti house in ward no.28 

231 Riad Other works (28) Laying 90 Ny dia. 6 Kg/CmSq pressure PVC pipeline from Ramadevar temple Under Tender 
to Vitthal Mandir in ward na.29 Process | 

(30) Laying 160 mim dia. 6 Kg/CmSq pressure PYC pipeline from water tank to Laxrn 
k h 3 ; 
232 Bagaikote ad “ust Other Works [temple and from Government Kannada school to Basavaraj Sanapeti house in ward Br 


I 
RabkeviBanahatt ; Under Tender 
233 Bagaikote RaokaviBanahatti } Other W. 1 
No [2703 by using bio mining technology | process 
; Rabke hatt|' ‘sul 3 trol 
| 234 | Ril Pe a atest | Other Wel i suitable Tractor and trailor trolley for solid waste management || 

p N i y _ Ocess 


Workswise details of Bagalkote District ULBs during the last three years (2018-19, 2019-20 and 2020-24, 2024-22) under 14th and 15th Finance Cem.mission Grants 
Dae 16122007 WF | [Rete 


sno] oe [iT om [ecco] se 


ದ 


RabkaviBanahatti | Other Works 


(33) Construction of wall near river to nala for avoiding polluted water from nalas 
of city premises which flowing to Krishna river and making provision to flow the 
water to STP ofa and providing and fong icon jalis across to the large drains in 
CMC, Rabkavi-Benhatti premises (Spinning mill, Shaniwarpete, near Kadapoa 
temple bridge, Filterhouse in ward no.15, large Crain in Laxminagar, Hosur 
Harijankeri, near Nadagaud RPA at bole + near ler: 3 at bee 


Under Tender 
Process 


Under Tender 
Process 


{37} Construction of RCC Drain infront of flatform of solid waste tnaridgcilent area 6 


§ 


(34) Previodshy purchased Dustbin were installed in commercial places of CMC 
Rabkavi-Banhatt premises and zlso in some places it is necessary to provide and fix 
Dustbins for wet and.dry waste collection, hence purchasing and fixing Custbins of 


Under Tender 
Process 


(35) 1a ಘಾ RR area vehicle is necessary for feeding waste to 
ee new Segrigation Rotary Tromell and vehicle is not available with this Pr 


egrig: 8ರೇr 
Dd mim 
ನಾನಾ | Ric CC Road ನ 7 reese Rathod house to Sevaral temple in ward | 
inl 
saglik ನಾನಾನಾ | Te | fos yr 4 ps Shri Basu Chinagundi house to SR Chakrakatti house ಮ 
ನಾವಾ 
Bagalkote Terda! pou Construction CD hn Anganavadi in ward no 13 TMC Terdalt 0.75 Tender to be Mw 
Bagalkote ere Construction of Road tress drain near PK Kallatti Comptex at ward no 21 TMC Terdat PT 


RabkaviBanahatti | Other Works Under Tender 


[sNo[_ouerct | Te J] Townson [secon] oe | Csi [yes | 
 |Rabkaviaanahatt - | iid 
250 -| Bagalkote Terdal Roads Providing and Fixing Interlock Faver at Bhovi Galli Maszid in ward na 15 TMC Terdal | 4,54 Tender to be Invite 
RabkaviBanahatt {| Wy: 
251 Bagaikote Terdal Roads Construction of CC Road nea” Yallamma Temple in ward no 17 TMC Terdal Tender to be Invited 
RabkaviBarahatt Construction of CC Road fror Inamadar house | 19 [Tendertobeimied] 
i Tender to be Invited 
44 ! rece | Roads [ro ogTMCterds) 


| Roads | Construction of CC Road in ward no 18TMC Terda! 
[Construction of CC Road from Somu Kavari house to Parasappa Hosamani house | 


8 
255 | Bagalkote pm A ON 1 Tender to be invited 


PR Terdal Roads 


bkeviBanahatt Solid Waste 
Terdat 
j Management 


Bagatkote 
‘bk Storm Water [Construction of RCC Draln from Appasab Hulagabai house to Santosh Chamaker! 
} Drains 


ಫ 


he 
uw 
m 


Bagalkote 1.69 Tender to be Invited 


3 


Tender to be Invited 


Tender to be Invited 


| 
house in ward no 03 TMC Terdal 


W | Storm Water Construction of RCC Drain from Cham Vadavad house to Matapathi house in 

?: Bagalkote ಫ 
A pects i So Drains [ward no 03 TMC Terdal PE 
260 Ragatkote ps se Terdal ee Construction of RCC Drain from yp Sayyad house to Appasab mulla house road 


261 Bagalkote iHanahatt Terdal Storm Wels Construction of RCC Drain from Prakah mango)’ house to patrot house in Ward no 7 
} Drains "TMC Terdat ke 
sel aviBanahatt Construction of RCC Drain ard CD from kashinath Madival house to Dilip Renuka 
j ; | Drains IC Terdal 


Bagatkore | SUBanahatt | ve | Storm Wate’ [Construction oFRGE Dian For idle pubic ler GEE Carel Wordnods 


TMC Terdat 

264 Bagaikote Storm Water ‘|Construction of Crass drain between Hanuman temple and Sri Vastrad house 

eso tts Storm Water Construction of REL Draln from Nagesh Sunadholi house to Sunil Kelaginarmani 
ed Drains ‘noue in ward ng 2¢ TMC Terdal 


Drains no 19 TMC Terdat 
ec 
j p Drains 


Tender to be Invited 


ಕ 2 
| 8 
gp 
4 
3 ಷ್‌ 
[oY ಹ 
kK ಜಿ 


Tender to be invited 


& 
bf 
<< 


Tender to be Invited 


Fy 
El 
ಕ್ರ 
[3 
ಔ 
[=n 
p¥ 


Tender to be Invited 


[4 


Tender to be Invited 


in ard 


F 
3 
EX 
ಫೆ 
Fj 
2 


Tender to be Invited 


1.35 | Tender to be invited | 


+ 


Tender to be Invited 


ward no 12 TMC Terdal 


wr 


ww} “ 


Eorewise details of Bagaikote District ULBs during the last three years (2018-19, 2019-20 and 2020-21, 2021-22) under 14th ana 45th Finance Commission Grants 


Date=16-12-2021 


sso] ou [iss | vomine [eos | 
RabkaviBanaha Storm Water [Construction of Cross drain neer Kamanakatti and SBI bank anc Construction of Ory i; 
} | Drains waste Collection centre behind CBSE School in ward na 20 TMC Tecdal 
Bagalkoté Munna; Terdal Storm Water Construction of RCC Drain from santosh oarit house to Patrot house in v:ard no 07 
j 4 Drains TMC Terdal 3 
RabkaviBanahatt Terdal Storm Water [Closing of Openwell and Construction of RCC Drain Jamakhand! Kagawad Road in 
] Drains ward no 11 TMC Terdal 
h 
RabkaviBanahatt Terdal Water Supply Drilling of Bore well near Shri Pzani house near ladies public teilet in ward no 3 
Ws i ೨ Terdal Town 
RabkaviBanahat 
Bagalkote Water Supply Drilling of Bore weil near Shri Rasul Makanadar house in ward ro 6 of tm Terdal 
| 


Tender to be invited 


3s 


5 Tender to be invited 


7 
1 


5 Tender to be Invi:ed 


BE 


269 


RabkaviBanahatt Providing and Fixing Submersib e pumpset to Bore well near papou Milk drain in f 
ik I && indis 
Bagalkote MU Terda Water Supply rat ATE Tdrdaf 1.2 Tender to oe Invirad 
RabkaviBanaha Providing and Fixing 3inch PVC sipe line In Kallatti getli Golabhanvi road ‘rom Shri 
Terdal W. Tender to he Inds 
| saglote | 1 ಕ lahaveer Banajawad house to Shri Athani house ward no 21 \ bison: wil ag 
RabkaviBanahatt Providing and Fixing open well model 3HP submersible pumpset to openwe'l near 
Ik T ( k D nde »re 
Bagalkoze I Water Suppiy butanol in Wad No 13 THE Terdsl | 9.4 Tender to be Invized 
RebkaviBanshatt Providing and Fixing pipeline from Shivamurthi Ganachar: hcuse to sangz pps 
Bagalkote } Terdal Water Supply |malaganvi house vittal mandir znd Ingalagi Chal znd fixing new RCC Cictern tanks 
near vittal mandir and huddar gilt 
RabkaviBanahatt Construction’of RCC Cictern Tank opp to Shri Ramesh Bandewad house in Harugeri 
u { nwt: 
Bagalkore Water Supply Noa ANE atc Gel ib wat da 17 05 Tender to be invited 
Cons Ti Hi j a ೦೪36 
278 Bagalkote RabkaviBanahatt Terdal Water Supply ‘Construction of RCC Cistern Tar k near Hirebai Belkud and Raja parit house In ward 5 verter 15 betel 
l no 2tmc terdal sf ARE 
RabkaviBanahatt Construction of REC Cistern Tarks near Nagappa Temple Yasin Hanaganci house 
T Ww. 
27% Segue as Baie a Dombar Medum house and Monammad kolur house in Ward no 05 TNC terdai 
| P ion of RCC Cistern tan< near Veternary Hospital in ward no 08 me Terdal 
Bagalkote WIR ಕ Terdal Water Supply ಹ Se Sa Wiis kt 
| 28) Bagalkote Ski Terdal Water Supply |Grey water treatment and Reuse 


RabkaviBanahat! ‘Construction cf REC Cistera Tank near Raghu Gotadaki Nagaope Sarikar House in 
R 8 1 Terdal Water S 4 Tender to be invited 
A fess wie) ರ ater SUPPNY [1 44 99 10 TMC Terdal TMC i | | 
RabkaviBanahatt Providing and Fixing 3HP Submersible Pump set to Bore well at Killa Bhag road in | 
\ \ ~ ; | ; 
283 Bagalkote ೯ರ Water Supply Ward no 16 TNC Terdal 1.2 Tender to be Invited 


2 
2 
2 


— 


5 Tender to be Invited 


Fn 
Ei 
$ 


3 


271 
272 
273 
74 
75 
76 
217 


Tender to be Invited 


Tender to be Invited 


} 
Tender to be invited 


1.71 
1 


E -oeinmvss 2 sem kd wt ified 
ಕಾಕ ಮಾ Water Supply Construction of RCC Cistern Tank near Tulaja Bhavani Temple and raval house in Cdk wt 
ward no 21 
287 [oe ಹಬ್‌ Water Supply |Construction of Bore well Near Bheereswar temple in Ward no 22 tmc Terdal 1.5 Tender to be invited 
AT | [rated 
ಘಮ en and Fixing water Tank and Air Compression machine to Vehicle washing 
DE ಮವ ್‌ 
Raglkote RabkaviBanahatt Water Supply Ee and Fixing fluctuator fan Gear box and Pumpset in water treatment plant 122 ede ke wa 
i of Terdal town 
nw ಬಾ ನಾನಾನಾ 
RabkaviBanahatt Purchase of Sul Pum Ca I} 
DET was EET is sian KEN 
le ci is 
DE WE pos Tes 
WN Tender to be Invited 
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Workwise Progress of SFC UNTIED 2018-419 Report 


proveding and supplying BAND Set (musical ins-tuments) Fro Brajantri Community (24.° 0) 


GUS [construction OC C Road From Ashok Jalannava- House to Kasluribayi Nishtl House In W no : ls | as | bn 
Burial Work 
Ground Construction Of C C Road From Ramesh Attad House To Badiger House In W no 2 213 Completed 


hse Construction Of C C Road From Supreem Ta:lor House To Hanamant tlal Houss In W No 4 2.87 be ; 
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Burial [Construction Of C C Road From Garadi House Tc Tatrani House and Hornbelli To Hunagurd Cr. 
Ground ospital In W No 10 
ಸ 


Construction Of Road From Hunagund House To Bandi House NW no2 


[3% 
27 
5೫ 
[=% 


p 
TP 
TP 
TP 

p 
TP 
TP 


Burial construction Of C C Road From Punit Rathod House To Mudiyappa Chvahan and Motitala To Valavva Work 
kaon Chvahan and to Sharanavva Rathod house IN wn 12 (24.10) Completed 
Buriat [Construction Of CD Near Yallavva Rayachur House and Adiyappa Koravar and Shamapa Aoravar and Work 
| 12 | sagakcte | Wis Ground [Venkappa Talikeri House In W No 16 Completed 
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Work 

i Completed 

Tend 

wT eae WIM FS 


house and Sharanappa kalyand house to |2| Work 
ing aranap! en house in wn 8 f Completed 
20 | agate | Amnegad | TP | Roads [constuction OFC C Road From Rarappa Koravar House TO Bevoor House IN wn 16 (2410) [ty P sel | 


Solid 
Waste 
21 Bagalkote Aminagad TP Man K 
nt 


- 


Workwise Progress of SFC UNTIED 2018-19 Report « 
B-48 NUS 
Name 
| } Gnder Work 
Bagalkote Aminagad TP Ground |Proveding grant-in-aid for toilet construction for General peoples Completed 
Drainage 


| 


Other 
ಹ 


D.N.12 in Menabasati main compound to Jigabaddi house, CC Bedda in Smt.Dodamani house to 
patadekalla house in UGD pipeline & Patadakall house Rayabagi house CC Drain & Sri.Prabu Pattda 
house to Smt.Jannatabi Darawadakar house in drinking water 2.5 inch PUC pipeline 


25 Bagalkote 


py 
oe 

-: 

ಕ 

3 

3 

p 


ps | agate | aca | To | Other |DN3& ಇ street drinking water wall chaimabar mln & Sri.Shamanna Kalala house to old KN 
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WNo20: Formation of Asphat road from Medar Hospital to Khot Home 
24.10% SCP: WNo17 Formation of Interpaver Block at Samagar Galli 
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g 
4 


| 
257 Baqgalkote Mahalingapura TMC \ 
ಸ ಸ ¥ $ 
Storm i Work 
Bagalkote Mahalingap ira TMC Water |24.1C% SCP: WNo 18 Construciion of Drain at Laman Ares 1 0.96 © ted 
Drains mple 


soles ss ola es 


UW 


I 
AO 


A 


Workwise Progress of SFC UNTIED 2018-19 Report ” ' 
EE 


eS SR cE [|| 
ie 


as [on |S [SiS a Di ನೂತ ಇ 
21 ವಿವಿಧ ರೀತಿ ಅಂಗವಿಕಲ ಸಮೀಕ್ಷೆ ಮಾಡಲು (ಅಂಗವಿಕಲ ವ್ಯಕ್ತಿಗಳ ಹಕ್ಕುಗಳ ಕಾಯ್ಕೆ 2016) ಆರ್ಹ 0 
Works [ಸಂಸ್ಥೆಗಳಿಗೆ ಧನ ಸಹಾಯ ನೀಡುವುದು 


ff 

7] 

; 

i 
3 
% 
[ 
$ 
; 

cf 

sl] 

$ 

8 


=o 
Completed 


gid 
*X | 
$33 


ho ವಿಕಲಚೇತನರಿಗಾಗಿ ಶ್ರೀ-ಚಕ್ರ ವಾಹನ ಐರೀದಿಸುವುದು 


94 
88 
.2 


hers 
Completed 


Other ನಗರಸ ಮ ಖಾಯಂ ಹಾಗೂ ಹೊರಗುತ್ತಿಗೆ ಪೌರಕಾರ್ಮಿ ಕರಗ ಚಿಳಗಿನ ಉಪಹಾರ ನೀಡುವುದಕ್ಕಾಗಿ Work 
seals ಗ 


ಡಾ॥ ಬಿ.ಆರ್‌.ಅಂಬೇಡ್ಕರ ದೃಷ್ಟಿಕೋನದ ಮೇಲೆ ರಚಿತಗೊಂಡಿರುವ ಗ್ರಂಥಗಳನ್ನು ಖರೀದಿಸುವುದು. 


EERE TT ROE TEAST TPCT RETEST E ENTS 
ಪ.ಜಾ ವರ್ಗದ ಹೊರಗುತ್ತಿಗೆ ಪೌರಕಾರ್ಮಿಕರಿಗೆ ಪಕ್ಕಾ ಮನೆ ನಿರ್ಮಾಣಕ್ಕಾಗಿ ಸಹಾಯಧನ ನಿಡುವುದು.(ತಲಾ 


[0] MN 
ನಸ 


4 
. 


Workwise Progress of SFC UNTIED 2018-19 Report 


wl TENET OT He TSE ae | 
wi ವ Wor 
oe Tse Tae eae [mr no mm en [om [oe 
Storm y ¥ ; 
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wa | we | ues [cc | [i ಸೀಕಾಸ್ಕ ಸಾಲ ಅಳವಡಿಸುವುದು | ಲಂಊರಕರ 
Ser ವಾರ್ಜ ಸಂ ೧7 ರಲ್ಲಿ ಪೂಸತುಕ್ಕಿ ಆಪ್ರಯ ಬಡಾವಣೆಯಲ್ಲಿ ಎಸ್‌.ಸಿ.ಪಿ ಯೋಜನೆಯಡಿ ಕೆ.ಆರ್‌.ಡಿ.ಎಲ್‌ ರಿಂದ Work 
382 | mie | un | ‘oe ನಿರ್ಮಿಸಿದ ಆರ್‌.ಸಿ.ಸಿ ಚರಂಡಿ ಮೇಲೆ ಫಿ.ಸಿ.ಸಿ ಸ್ಥ್ಯಾಬ ಕವರಿಂಗ ಅಳವಡಿಸುವುದು. ಇ Completed 
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Supplying Pigeon Hole for students of SC Hostel fcc 0.99 
Supplying Gym materials to SC Gym in Harjankeri, ward no 29 at Rabkavi bi tol | 
Drilling new borewell in selected place of ward no.29 at Rabkavi %.57 
Drilling new borewel!l (Helco Bore) & providing & fixing Sub-mersiole motor near Elu Makka a Thay 225 24 
temple in ward no.18 at Rampur k 


Drilling new borewsell & providing & fixing Sub-mersible motor & construction cf Katte & fixing Cistern 
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eS Recor Tank behind Parappa Sollapur Factory in ward no.25 at Rabkavi | 28 | ompletec 
$06 Other [Construction of RCC Drain from Sabu Kategeri House to Shivanand Belegall House & from Bagari | 18 | 448 ee 
Works [House to Sabu Ingalagavi House in ward no.22 at Hosur ¥ pleted 
Other [Construction of CC Road from Kallappa Besme House to Shivanand Bavimari House in ward nc.26 at 
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r [Construction of CC Road from Bhimasi Kall House to Channappa Channabasappanavar (Jeladar) 8 078 
Works [House in ward no.26 at Rabkavi i pleted 
RebkaviBanahatt omc | Other i me ಲ Pavers Road from Suleman Lengre House to Mahammad Husen House in ward | ak] os J 
R Construction of Coble Pavers Roac from Shrikant Muttur House {0 Sangayya Ammanagimath House in 
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_ Other [Construction of Coble Pavers Roac from Neb'sab Nadaf House to Kinnal Factory in ward n2.24 at Work 
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d Other [Construction of Coble Pavers Road trom Basu Koppad House to Siddaram Mani House in ward no.26 at Work 
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| ono | ಹ [construction of CC Road from Mayappa Danysl House io Ramu Kelagi Jouse in ward no:28 at Rabav | s8 | sn | + 
Construction of CC Road infront of Arun Kaisl House in 4th & 5th Cross Road in ward no.31 at Rabkavi | 21 | sei] 
Construction of CC Road infront of Nippani tlouse in 5th Cross Road in ward n0.31 at Rabkavi 
Construction of CC Road behind Govt Higher Primary School in ward no.31 af Rabkavi |2| 20 | 


Construction of Compound wall nzar Vaggamaliayya temple in ward no.21 at Hosur | ts | 10 
Construction of CC Road & RCC Drain in Ash-aya Lay out at Rabkavi 
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Cleaning and removing sit of Claripraculator and Filter bed in Banhatti Filter house 
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Development of Ambigar Shoudayya Community Hall at ward no.03 in Terdal Town 


Buiidings {Construction of Avarana Wall at ward no.15 near Santubayi Temple in Terdal Town 
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Construction of Haralayyz Community Hall in Terdal Town 
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Water Construction of CC Road and drainage living STP Peoples in Some wards 
Drains 
Bagalkote Terdal ™MC r Construction of CC Road and drian from Jinnappa Savadatti House to Main Road house and Raju Work 
ಧಂ Drains Mudhol house to Allappa Sabannavar House in Ward No.1 at Terdal Town Completed 
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Ls mu Other Works use in ward no. 11 at Banhatli & construction of ‘V’ shape drain from 
Neelakanteshwar math to Mallikarjun Jatti house in ward no.24 (Rs. 5.50 
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Work Completed 
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[a bhavan in division ro 5 33H Work Completed | 


Construction of Bhaj ಲ. pleted 
day ವ ತೆ Sevalal Samudaya bhavan in division no Bi Work Comsleted 
Construction of Samudaya bhavan in Kunchikoravar oni division no 22 Work Completed 
Construction of Sindholli caste Duragamuragi Samudaya bhavan in 
division no 22 


Amount Reserved For Momng Tiffin To Pourkarmika Labours 


Burial Ground 
Health Check Up & Mecical Expenditure To Pourkarmika/Loaders, 
Other Works Drivers, Mannual Scavangers, Scavengers For Permanent? Out Source 
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Labour For SWM Works. 


Purchasing & Supplyirg Dress & Equipments To Pour<armika/Loaders, 
Drivers, Mannual Scavengers. Scavengers For Permanent i Out Source 
Labour For SWM Works. 

Other Works ಗ a bsidy To Schedule Cast Beneficiaries. 
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Ny 3 ದಗಿಸು 


ವ್ಯ ನಾ ಹ 14 158 6ರ ಹರಿಜನ್‌ ಮಜಗೇರ ಒಣಿ 
ಸಿ ಧಜಂತ್ರಿ bd (ನ ಜಾಗೆಗಳಲ್ಲಿ ಚರಂಡಿ ದುರಸ್ತಿ 
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dt | om 
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02 | 02 | Work Completed | 


Mehalingapura po kc R 
ಗ oven [ea ನನಾ ನಪಾನಾನಾನಾ 
Puileas of site for construction of house and providing fund for 


ನ aor ouisourced PK for small trade shops as per Govt RH 
ನ್‌ Mee | wash | cuc | OherWorts [oS BANGALORE DATE18052016 Work Sonne 
CANETTI 


CSET cre ire RSS p os | 0 Work Completed | 
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highvw 


3x0 no 24 Construction of ನರ drain behind Bus stand public toilet to 


atric/Scholor # 
(1) Fixing Coble pavers from Ajf Haran house 


Constructio of CC Road & RCC Drain One side from 
lgar house to Kannada school in ward no.19 (Rs. 2.50 Lakh) 


T@ Soraircion of REC Drain One side fom Durgawa temple 
Mainroad in werd no.6 (Rs. 1.49 Lakh 


| owe | other Works | Construction of RCC Drain One side from Pavadeppa Kamalavva 


Naduvinamani house to Mainroad in ward no.8 (Rs. 0.68 Lakh) 


} General 
Knowledge books, Grammer books, Freedom fighter books, Science 
2ooks, Chanakya carrier books & Competative exam books to 
Government Post matric/Scholor student Hostel at Rabkavi (Rs.4.00 Lakh) 
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Town Name ype | | sectorName | Name Wark Name WPETISS pis Work Status 


RabkaviBanahatt Construction of RCC Drain from Anand Pandav house to Government 
Rabkavanahat Construction of CC Read from Anand Pandav house {0 Government 
fae ವ | 
Rabkavi SS Providing ಮ] ವಿವಾ to $C Out source PKs for construction of 
Bagalkote pakke house | 


RabkaviBanahatt Providing financial ass stance 10 SC ciizens for consiruclion of pakka 
DESI ICT ಗಂ ಗ 
| 270 | Bagakote | ihe | of Saftey quiprnents for PKs working in CMC RabkeviBanahatti 22 
RabkaviBanahatt nder Ground Providing financial asiestance fo: ostaining UGD connections to SC 96 
alee] ಪ ದ 
Development of Comrrunity Hall Nelahasu Colours painting Applying 
Slee ೫ ದ 


Purchase of Laplos lo MBBSIEE Studenis 


Tord — i 3$ 
Bagalkote ER OE Weis ನ Rr ವ Cas SC/ST Nitaya before Matric Male 428 Wi Te doi Cometied 
Purchasing of B R Ambedkar Books Ladies Misalati Msude and Odalu s | 05 | Wocompeted 
eo es 
ವ me [en em 
Storm Water Cnaraen of ಇರದ dai at ward ೧0.04 Suresh Mali house to Shankar Le 
ದ್‌ ದ್‌ ್ಕ ಸ 
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[296 | Bagakote |  Badami | TMC | Other Works | 
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ದಾವಾ ವಾವ 
Other Works Ben T° 1.8 


Works ನ ನ Valmiki samudaya bhavan in 
Jiwisian no 8 


CEE 


EEE Eis 


Ler [eae Ee smrtgee” Providing ind dual Solar Kit for ST people 
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peli | Bagaikote | Kamatagi | TP | OtherWorks |Subsi 
HESS ~~ Fe SON 
Pujari House at Ward No 11 
|__Keur | TP | OtherWorks [ಪ.ಪಂ CTE ದ್ಯ್ಯಾಧಿ ಿದ್ಯಾರ್ಥಿ ವೇತನ ನೀಡುವುದು | 


ಗಿಸುಪು ಯ 
?ಿಗೆ ನಲ್ಲ ಯೊ 


ಪರಿಶಿಷ್ಠ ಪಂಗಡ ಇನುಂಗಳಿಗೆ ಬ್ಯಾಂಕ್‌ ಸಾಲದ ಸರವನಂದ Fy ನಡ 
ಯನ್ನು ಆರಂಭಿಸಲು ಇಚ್ಛ್ಚಿಸುವರು ಪರಿಶಿಷ್ಠ ಪಂಗಡ ಸಣ್ಣ ಉದ್ಯಮದಾರರಿಗೆ 
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Providing grant in aid for outsourced ST community PK for small trade 
ಅಪಾ Se CMC | Other Works |r pg gs per Govt order UDD12£1MS2012 BANGALORE DATE18052016 Wok Gongs 
| owc | Otherworks | ones |P"oving grant in aid for ST comminity students As per Govt circular ref el 
| cue | OerWois [proving medical expenses for ST conmunty As er Gout orovar el 74 | 25 | | 23 | 0% | Work Completed 
| onc Cher Werke Construction of compound lo Janata plot Burial ground and crilling of ಸ 
ಫ borewell and installation of sub merclble motor ai 


(141) Construction of Compcund wall surrounding of Valmiki samuday 
Bhavan & extending Samucay Bhavan building (Rs. 8.20 Lakh) 
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plying Hymask Pole in ward no 17 Prakash Bhagavant Naik house and 


heer Hanuman Tenpls st Gurnats gall 
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Rs. in Lakhs 


ULB 


Town Name h ಇ 

Cost 
CREE ಮಾಮಾ eT 
ಗ ವಾ | 


KHER paymnet to PK Escrow account | 16 | 132 | Work Started | 


po | Roads [Providing and Laying C C Road Behind Terin bap In W No 09 so comes 
provoding and Laying C C Road From Sangappa Jalannavar 70 Mudakappa kuri 
Bagalkote Aminagad Parameshi Kittali andto Renavva Kuri and birappa ChabbiHouse to Shiragaer Work Started 
emu In W 04 
| sagakoe | | Beam Other | OtherWorts | ನೈ ಲ್ಲ ನೇಡ ‘ 29.08 Work 
ಕಾರ್ಯ ನಿರ್ವಹಿಸುತ್ತಿರುವ ಪೌರ Sees ಖೇತನ ಪಾವತಿಸುವು Completed 
CHEE ES Cs 
on |e [ie | Sees [Cousens KE Wr 


oes oes on posioscccan es Ue 
EI Cm se rc eT 


wu | Bagaikote |  Bagakote | CMC | Other Works Maintenance allowance for p challenged people 102 | O00 | Work Started 
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_ rs [ne Urban Local Bodies Contribution to Individual Household latrine HHL 
ome under Swach Bhanh Scheme 
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¥ ಮಾ of HT ವಾಸ ಸ i ದ Raterials to Nirartara Jyoti 11 ky 
pose line for drinking water tube wells near Megadi Vasati in Ward No. 8 of 
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Work Name 
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Poura Karmikas Direct Payment Labour (Escrow Account) 
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ನೇರ ಪಾವತಿ ಪೌರಕಾರ್ಮಿಕರ ವೇತನಕ್ಕಾಗಿ ಎಸ್ಫೋ ಖಾತೆ ಜಮೆ ಮಾಡುವದು. 
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F Work 
™C | Street Lighting ‘Supplying of Solar Electrical Lamps for Back Ward Community Stree. el 
Lan _ Work 
Hunagunda TMC Street Lighting sao of Solar Electrical amps for Handicapped (disable persons) familys ಟಿ 


Reserve payment amount for Direct Pay Pourakarmika employees 46 
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CMC | Street Lighting Providing individual Solar Kit for OBC 
Lighting Providing Solar electricity light at OBC colony. 


Lighting Providing individual Solar light Kit for PWD people 
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NN g/81/8 
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Strest Lighting {Providing Soler light Kit at PVD people living colony. 
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ialkote Jamakhandi Work 


OUT SOURCE POURA KARMIKAS SALARY CONTRIBUTION 


TP 
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Fy 
Comp (= 
Fy 
Completed 
Py 
Completed 
Pm 
pleted 
Fy 
Completed 
Pw 
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Fy 
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Construction of Saha 3havan at Hitemath in Ward No 15 | a 


Construction of Sabha Bhavana Katte Near Hucheshwar Teru 7.49 


$14 

3 
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£1 
EBocCD 
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Works ಹ 
X K ಸ Work 
Kamatagi TP Other Works Purchasing and supping 0f sewing machine for poor families 0.49 sielckid 
| F } k 4 Work 
TP Other Works supping and fing of sola lights in poor family areas 0.77 Comp! 
ಲ 


Purchasing and supping of sewing machine to handicap families 
supping and thing of solar ‘igrts to handicap colonies 


; 
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Construction of paver B'ock Near Bugati House and Kalal House at Ward No 13 


FY 2020 24 for the Payment of Street sweeping Pourakarmikas under Direct 
Payment 
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Reserve for PK Payment 
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Rs. 
EETETESTIS NT 
em | ows ore aw 
ENA ESTEE ಮತ 


Payment transfer 10 Escrow account for Direct payment of Pour Kamrmikas of 
as |e | ovews S 
RabkaviBanahatti CMC Other Works Payment of Salary for Pourakarmikas (into Escrow Account) 


41 Bagalkote TMC r Works |Amount reserved for working Jourakarmika under [direct payment] of Tme Terdal 
B ig breakfast to Pourakarmika 


er Works |Provding furniture to The shedule Castes comunity ್ಟ 
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5 1c | Other Works [Providing Jeeva Vema facility to working PKs Wm K 
Eire Taw] 
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ier Works |Amount pay for SC students and Benificers . 


Constraction of CC road at D.N 3 Gandi nagar Sri.Rargappa rond house to 
Sri. Yallappa sanganal house Sri.Dasappa manga'ore house to Sri. Ayyappa 
cholachagudd house 
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| 55 | Other Works [Development work at D.N.10 n Dr. Babu jagajivanram Bhavan CK WENN rae 
| 58 Bagalkote cmc | Other Works [Small Scale businessman Subsidy Amount 15.09 po tone 
Bagalkote Bagalkote CMC Other Works |Purchasing Amount for Laptope BE MBBS Studying students. 
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Contribution amcunt for Dr Babasaheb Ambedkar Babu JagajivanRao and 
maharshi valmiki Jayantiys . 
Construction of favour road at wno 24 sector no 45 cross roads 
Other Works [Providing moming breakfast to SC/ST Pourakarmika 

Works |Providing Life insurance to $C Pourakarmika 078 
Repairing of Dr. B R Amzedkar community hall in Ward No 9 of town K 


Works Amount reserved for spillover works 4.75 
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i Fe 
Other Works ‘Tiffin for Pou’karmikas 
| oper ota A ERD A A SGN Ge we 243 
rhs asing cf solar lamp to Schedule caste people 
of toilet to SC Heo! 
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see] 
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bl Guledagudda KE Other Works Construction of Grankte pharasi ir in Mookeshwari samudaya bhavan in Div no 21 
| ™MC Other Works | Amount Reserved For Moming Tiffin To Pourkarmika Labours 


Ti ವಾ Construction of REC drain and CD in alampurapets sc colony likal CRN a 

BCE SN a [og 

OUT NENES | ple 3 | ome 

CET ESTEE i IE EN 
persons 

| | ovsioe | rtrd | CHC | Ross [ವಾ a ad ಎ | 
road or gatar roed in ward no 10 Work Staried 
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Rs. in Lakhs 
Expenditure 
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Implementing solar light for sc beneficiaries 
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* 


Kerur Buildings  |ವಾರ್ಡ ಸಂ.16ರ ರಲ್ಲಿ ಅಂಬೇಡ್ಕರ್‌ ಭವನ ನವೀಕರಿಸುವುದು. 247 Yeu 
ನಾ ಧಾಮ ಹಾಗಿನ ಮನವಾ ವವಗಸುವಮ 
ಪರಿಶಿಷ್ಠ ಜಾತಿ ಜನಾಂಗದವರಿಗೆ ವೈಯಕ್ತಿಕ ಶೌಚಾಲಯ ನಿರ್ಮಾಣಕ, ಸಹಾಯಧನ 
ನೀಡುವುದು. (ಪ್ರತಿ ಒಬ್ಮರಿಗೆ ರೂ.15,000/-ಗಳಂತೆ 13 ಜನರಿಗೆ-195€00/-ಹೆಚ್ಚ್‌ವರಿ 
ಮೊತ್ತ ರೂ. 3000 ಗಳನ್ನು ಪಟ್ಟಣ ಪಂಚಾಯತ ನಿಧಿಯಿಂಡ ಭರಿಸಲಾಗುವುದು; «hs ais Work 
(ಮಿಷನ್‌ ಅವಧಿ ಮುಕ್ತಾಯಗೊಂಡ ನಂತರದಲ್ಲಿ ಯಾವುದಾದರೂ ಮನೆಗಳು ' Completed 


ವೈಯಕ್ತಿಕ ಶೌಚಾಲಯ ನಿರ್ಮಾಣದಿಂದ ವಂಚಿತವಾಗಿದಲ್ಲಿ ಅಂತಹ ಮನೆಗಳಿಗೆ 
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alkote Kerur TP Other Works 
ಮಾತುಸುತೋಲೆ ಪ್ರಕಾರ 
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orks [ಡಾ| ಬಾಬಾಸಾಹೇಬ ಅಲಬೇಚಟ್ಮರ ಜಯಂತಿ ಆಚರಣೆಗೆ 
ee || ovewona [cic ಬಗರವರಾಮ ಬಂತ ಆಚರಣ ಸಲುವಾಗಿ 


Mahalingapura Buildings Construction of Haralayya Commurity Building 1s: and 2nf floor 5th stage 7.1 7.17 arr 


Bagalkote Other Works Amount Reserved for Paying Insurance to Permanent & Direct Payment 
Mahalingapura TMC Amount Reserved for Dr B R Ambedkar and Babu Jagaj van Jayanti 
[_OterWone | 
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TMC r Works |Providing Medical aid for Poor SC and ST peoples 0.589 
| wahoo | cc | Buildings Ward no 05 Pipeline work and installation of cistern tank in Kamble galli 15 
Grant in aid for PK for UGD connection as per GCNT order 345 
NoUDDH24MS/2012 BANGALORE DATE 18/05/2016 20vercent reserved 3 


Works |Fund reserved for PK day celebration. G5 


Fund reserved for Eroviding daily morning tiffin to parmaent PK and outsouced 66 
PK of mudhol ULB £ 


Works Grant in aid for purcrasing books to LLB pursuing students in mudhol city. 4 
Works |Purchasing rope preparing machines to Korav community in the city. 265 
Works Ward no 16 Pipeline work near canal area and installaticn of cistsm tank. 
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Mudhol CMC Water Supply ‘Ward no 12 Drillir-g of berewell and installation of motor. | 


Other Works Purchasing of uniforms aprors gloves gum boots for CMC $C Pourakarmikas 


Bagalkote Other Wor4s \Providing financiel help to SC beneficiaries for const of toilets 


RabkaviBanahatti Providing of UGD connection to ladies toilet in Harijankeri Banahatti W No 6 


other Works Providing of UGD connection to ladies toilets near Nadagouda hospital and near 
Anganwadi Harijenxeri Rabkavi W No 18 


| “Buildings Construction of Ladies >ublic Toilet at Ward no.11 
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CMC Street Lighting |Providing Solar electricity bulb at ST people colony ತ 


§ 


WEAN E e 
Cost Cost 


Street Lighting [Supplying of Solar Electrical Lamps for Schedule Tribe Street. | 1s R 


Street Lighting |Providing individual Solar Kit for ST people. | ici 


Work Status 
Other Works |Repairof RCC Drain in Buddar Colony in ward no 16 
istribut 06 | 0} Work Started | 
Other Works |Laying of pavers and light pole in Chungin oni in div no 13 aed ss [| 
Education Subsidy To Schedule Tribe Beneficiaries 068 |] 0 | WorkStarted | 
Other Works Completed 
1 
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,67 
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A Gi ? Work 
Providing contribution amount for Valmeeki jayanti. 0.2 
13 
27 


Other Works |Provision for purchase of Site/House of ST Community persons 2.18 WR 
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Work 
Completed 
ಪರಿಶಿಷ್ಟ ಪಂಗಡದ ಜನಾಂಗದವರಿಗೆ ವೈಯಕ್ತಿಕ ಶೌಚಾಲಯ ನಿರ್ಮಾಣಕ್ಕಾ 
Other Works ಸೆಖಾಯಧನ ನೀಡುವುದು (ಪ್ರತಿಯೊಬ್ಬರಿಗೆ ರೂ. 9667 ಗಳಂತೆ 8 ಜನ "9667 -77336 076 hr 


ರಂತೆ ಹೆಚ್ಚುವರಿ ಮೊತ್ತ ರೂ. 1336 ಗಳನ್ನು ಪಟ್ಟಣ ಪಂಚಾಯತ ನಿಧಿಯಿಂದ 
ಭರಿಸ 


Other Works |ಮಹರ್ಷೀ ವಾಲ್ಮೀಕಿ ಜಯಂತಿ ಆಚರಣೆ ಸಲುವಾಗಿ 


ರಿಶಿಷ್ಟ ಪಂಗಡದ ಜನಾಂಗದವರು ವಾಸಿಸುವ ಪ್ರದೇ 
Street Lighting ಟ್‌ ಖರೀದಿಸಿ ಅಳವಡಿಸುವುದು. 
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D.N 17 and 19 Mujlum road Sfl.Panduranga Temple near nd D.N.18 “alawar Oni and D.N 11 
12 and 13 at Driling new borewels {HP 10stage motor pump and 2 inch Gl pipeline 


Drilling of 2 New Borewell at Railway Station Main Road Right Side and Left Side and 
Providing and Fixing 10HP 10 Stage Pumping Machinary in Ward No. 1 &5 
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R[ef=Te= 
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Drilling of 1 New Borewell near Shri. EF FNS) ES EE 10HP 12 
Stage Pumping Machinary and hs te wekemmiie 5. Chalukyanagar 


Dring 0f2 Now Borewai aL Shi Main Road Right Side and Left Side and 
ರ 42 ಗ in Ward No. 4&5 


Driling of 1 New Borewell al Ramduiga Man Road Left side and Right Side and Providing 
and Fixing TE NR 5. 
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| Water Supply 


afl eee [own 


Water Supply 


Drilling 0° 1 New Borewell in Ananda Nagar and Providing and Fixing 10HP 10 Stage Pumping 
Machiaary and 4" PVC Pipeline in Ward No. 5. 


Providing 75mm PVC Pipeline from Existing Borewell infront of Shri Pammar House to 
Allabaksha Ronad House & from Pamma” House to Ganji house in Ward No. 4 Tippunagar. 


D.N 2 ard 3 at MakanGalli Sadashivanagar Provding new 2 Borewells 10 HP Motor 10 Stage 
ರಾರಾ 
ಟೂ ರ 


el 


vee 
nee’ Wipe Te borepdl NN 1 NR A FNC pene 


[or 
BN 2 Jayanagar Manure Nagar Diling 3 new Borewells 10HP 10stage motor Pump 
and 4 insh PVC pipeline 


D.N 112 Sri Banashankari main road Rangantha Nagar main road in Left and Right side 
Sl '. new borewell 10HP beret pump and PVC pipeline 
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Water Supply |Laying pipeline in ward no.5 

Laying pipeline from Ganapati Egappa Hegadi farm to Konnur angarwadi in ward no.6 
Laying pipelin from Shivappa Mantur farm to Mahadev Pujarl nouse :% ward no.10 

Laying pipeline near Siddarudha high school roadside 

Drilling of borewell and providing motor in Ward No 1 of town (Saving amount). 4.27 


Drilling of borewell'and providing motor near megadi totad of Town Panchayat area 
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Bilagi TP Other Works |Providing PVC Pipeline in Ward no 3 Kille Gall 


Other Works |installation of 110mm PVC Pipel ne Anganwadi to Pallapur House In ward no 6 katakar Oni 


Installation of New Borewell and Current Electric Motor in Siddeshwar Magar nearer 
siddeshwar Temple 


Other Works 
Providing and Installing 75mm PVC Pipeline Yallamma Temple to Hullyappa Lakkannavar in 
[anne ws [| orev 
Providing and Installing 110mm PVC Pipeline Nandi Nagar Vinayk Cinema Theatra to Patel 


House in Ward no 9 


Providing and Installing 110mm PVC Pipeline in Nandi Nagar Madar Flouse to Hanumavwva 
Bandivaddar House Ward no $ 
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| OecWons Other Works ಬ New Borewell and Electric Current Motor in Gandhi Negar Mahalinmane ey 


Other Works |Purchasing 323.9 mm dia 5.8 Thick Raising Main Pipeline In Bilagi Town 
Installation of 110 KV Stand by TC in Teggi Pump House and Gulbal Jackwell 


installiation of New Borewell and Electric Current Motor in Nekar Oni Ward No 2 
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| | Other Works [installation of 180mm PVC Pipeline Kalamma Temple to Main Water Tank in ward no 5 


upply [Laying of 4inch PVC pipeline in division no 10 from Gaji house to Su treasury office 


Laying of 4inch PVC pipeline in division no 23 from Shankrappa Mecam house to Janata 
near Googi bhavi £/ ಸ 
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Laying of pipeline in div no 21 from Borewell near Inani Mill to Mineral water pumphouse in 
Basaveshwar nagar to cistem tank in AsFraya colony 
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Laying of drinking water pipeline to Mareguddi layout in division no 21 


Water Supply {Laying of 3inch PVC pipeline in division no 18 from Bosageri bhavi to Padanakatti road 


Laying of 3inch PVC pipeline in division ro 20 from Borewell near Ambabhavani temple to 
Vachidal garag 


Drilling of borewell casing ard instellatior of Electric motor in Guledagudda town Gandhi 
bhavan govt boys schoolgout madari school got boys school no 2 


Supply Laying of 3inch PVC pipeline from Guddzd gatar near Bankapur house to Malaji house in 
Div sion no § 


ppl Laying of 4inch HOP pipeline in division no +5 from Kamatagi road near Saleshwar temple 
Y |valaca Unki house to Layadagundi road Somanagoudar Layout 
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Supply [Laying of 4inch PVC pipeline in Div no 2 teachers colony 


Laying of 4inch PVC pipeline from Sangondi oni tank to Bhajantri oni passing by gatar in div 
4 


Laying of 3inch PVC pipeline in division no 10 from Bannikatti passing by KEB lo govt girls 


0 ೦೦ 


Water Supply {Laying of 2 and half inch 10kg HDP pipeline in DIV no 21 from Jatti house to Sajjan sir house 
| Water Supply JCa¥Ing of inch PC pipoine I isin ac BH THC 16 Teiasang si house passing by 
Saraf azar 
Water Supply {Laying of HDP pipeline from Syndicate bank ATM to Shadimahal in div no 13 


Providing and fixing 741 mm dia 6.4mm thic< M.S.Pipe from Alamatti Reservoir to Hungund 
Water Supply |Town Water treatment plant. Amount Deposited to Executive Engineer KUWS & DB Division 
Bulk Water supply line from Alamatti Reservoir Jackwell to Hungund Town water treatment 


Vijaypur. 
plant. Repairing to 580HP Electrical Motor & 33 KV Control penal board in Alsmatti Jackwell 


nd SHP Submersible Electrical motor, 3HP “lash mixer Electrical motors and 3HP Alum Mixer 


lectrisal motor purchase and fixing. Amount Deposited to Executive Engineer KUWS & DB 


§ 


| 


$4 


i. 


pS 
p- 


3 

] 

} 
[eee 


F [Pe 


f 
EE 
KE 


Workwise Progress of SFC Drinking Water 2018-19 Report 
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Providing of 24x7 Drinking water HDP pipe ‘ine kehind of Vijaya Mahartesh Gadduge at 
ನೆರ 


Water Supply |Providing of 24x7 Drinking water HOP pips ‘ine at Teachers colony. 
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Providing of 75 MM HDP pipe line from W No 01 to 06 and other wards. 


Purchasing of Sub meracibale Motor and ump Sets in CMC Jamakhandi 


ps Dring of Bore well in Pipeline Work af Ward no 4 in Kappalia Padewa Naga in CME 
Jamakhandi 


Water Suppl PROVISION FOR PURCHASE AND FIXING OF TABLE PIPE ETC FOR EXISTING 
BOREWELLS OF CMC UNDER LIMIT OF SAMKHANDI TOWN 


Supply [|Construcation of Cistren Tank ard Pipe line work in CMC Jamkhandi Asa 


pS 


Bagalkote | Jamakhandi 
| 78 | gagskote | Jamakrand | Placing of 5 Bore well in CMC Jamkhandi Awa 
7 [mcs] ranma 
3 [ons [oan 


Bagalkote 


Drilling of Bore well at ward no 12 in Ganapati Temple in CMC Jamakhandi 


Drilling of Bore well and Pipeline Clstren Tank at ward no 14 in KHB Cclony out of Place in 
CMC Jamakhandi 

Drilling of Bore well and Pipeline Cistren Tank at ward no 13 in Rameshwar Colony out of 
amakhandi 

Supply [Purchasing of Hand Pump Materials and Otner Naterials in CMC Jama«handi 


Dring of Bore well and Pipeline Celren Task a ward no 12 in Rameshwar Colony Out oF 


$43 


sleeps Js 


§ 


i 
sss 


[ 


£ 
| 


upply 
s ? | Drilling of Bore well in Pipeline Work at ward no 17 in Bakata Kanakadas Education Trust in 


Driling of Borewell at ward ro 24 in avati galli area 
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Driling of Bore well at ward no 24 in momin galli area 
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Driling of Borewell at ward ro 26 area 


Driing of Bore well at ward no 29 area 
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MF FPGA Fi DEE BIE SESAME 
pipeline from Siddappa Bhapri house to Town panchayat Huchappa Hiral house Shankrappa 


OESOocH 
f 


Providing and jaying of pipeline from Ramanna Kolur House to Gull Basaveshwar Temple 
Huchappa Donur ‘house to Bijapur house Ganesh Gokavi House to Shasappa Gulabal house 
Shankranpa Hullur house to Shankrappa Jamakhandi house and Mallikarjun Kyadiggeri 


Driling of Borewell and installation of motor pump and Providing and Laying of pipe line near 
FT mise ta sonal WOR SN SN 
Ee m [ 
ls ing of Borewell and installation of motor pump at ward no 11 near Govt Hospiial and ವು 
Water Suoply (Providing and Laying of pipeline from Saheblal lathi house Muttappa Pujari house Vittal Pujari 3.65 
heise to Tigadi House i 
Water Suoply [Fbdrgot Sistem Tank # Wego 19 Shvag EN Bdpol Compound ahd Providing and 
ಗಾಮಾ ವವ 


| 98 | Bagetote | Kamatogl | | Water Supply | D ling of Borewell anc installation of mctor pump and Sistern Tank at Kamatagi Girimath NEBr 
Water Supply Drilicg of 4 new borewsil & MWS in NH-218 Halageri pump house area, Neharu nagar, 
ka d Chingundi plot 0° as suggested by Geologist under TP limit of Kerur town ond ; 
f leis Cera y reovetng Mino to a ES coe Re ಎ 
pong dnd Sainik data to Suprabhat Goby nde tpc limit wl Kerur town 
Wat | Provision by purchase of submercible pumpset/molor Gl pipe , Cable, Starter, efc for 
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Provision by purchase of submercible pumpsetimotor GI pipe , Cable, Starter, etc fcr Work 
Water Supply |p crewells under TPC lint in Wno 01 to 20 in TPC limit of Kerur Yown (Fart-2) 18 1% Completed 
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a Water Supply [|WNO 17 Drilling of Borewell at BudriP D uM | 
105 | Bagalkote | Menai 2 
[omen [| vox son [ocicme in EOIN WE 
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Water Supply |WWNO 14 Drilling of Borewell at Kengerimaddi ul 
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WNo0d4 Fitting of Submersible Motor Pump for Borewell with GI Pipe 


116 
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WNo16 Fiting of Submersible Motor Pump “or Borewell with Gi Pipe and lying of Cable 
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ಫೋರ್ಪಡೆಯವರ ಮನೆಯಿಂದ ಶೀ ವಾಯ್‌ವ್ವಿ.ದುಡಾಾಳ್‌ ಅವರ 
ಹಾಡಿಸುವುದು 


ವಾಘಾ ನೀವ ಗವಿವಸಿರವರರು ಾಂಬಿಯದ ಕೀ ಅಂಗದ ಸರ್‌ Work i 
ಮನೆಯವರೆಗೆ 3” ವ್ಯಾಸದ ಪಿ.ವ್ನಿ.ಸಿ ಕೊಳುವ ಮಾರ್ಗ ಜೋಡಿಸುವುದು Completed 
SE Eze ¥ 5 NE. or 
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ವಾರ್ಡ ನಂ 7 ಪರೀಟ ಅವರ ಮನೆ ಹತ್ತಿರ ಬೋರ್‌ ರೀ-ಡಿಲಿಲಗ್‌ ಡೀಪನಿಂಗ ಮಾಡುವುದು. eT 


ವಾರ್ಡ ನಂ.8 ರಲ್ಲಿ ಆನಂದ ನಗರದ ಐಶ್ವರ್ಯ ಕಾಲನಿ ಶಿವಾಲಯಕೆ ಹೋಗುವು ದಾರಿಯಲ್ಲಿ Work 
ಬೋರವೆಲ್‌ ಹತ್ತಿರ ಹಾಗೂ ಶ್ರೀ ಜಿ.ಎಸ್‌. ಬಿರಾದಾರ ಪಾಟೀಲ ಮುಂದಿನ ಬೋರವೆಲ್‌ ಹತ್ತಿರ ಒಟ್ಟು Com 
(2) ಸಿಸ್ಫರ್ನ ಟ್ಯಾಂಕ ಅಳವಡಿಸುವುದು. pleted 
SRS ROTTER 
es MN Other Works Dring of now tere vel near Manairgarty lene in WNo 32 A 
os ones [omnes Sa 


Other Works [Drilling of new bore well Helco near Jailiaar kiran shop in Kumbar lane at W.No.27 | 1s | 
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| sogakoie |“ | ou | Water Supply |Driling borewell and fixing Motor pump near Ladies Toilet in ward no.14 

Supply |Driting borewell (Heico) and fixing Motor pump near Sanju Belagall house in ward no.12 
Driling borewell and fix:ng Motor pump in selected place at Banhatti 
| sagakote |S | uc Water Supply [Driling barewell and fix ng Motor pump near Hanumant temple in Mopagar lane 
3agalkote 7 EE cuc | Water Supply Driling borewell and fix ng Motor pump naar Gattagi Basaveshwar temple in ward n0.17 


| onc | Water Supply [Drilling borewell and féng Motor pump nsar Duradi oni and Ganapati temple in ward no.22 


Bagalkote Rap | omc | Water Suppy [Ong Svovl and fixing Motor pump near Burriel ground at Rabkavi (Mahalingpur) Naka in |2| 18 | 
RA | onc | Water Supply Driling borewel! and fixing Motor pump in selected place at Rabkavi |2| 4 

lr vs ad Water Supply 140 mm dia Pipatine from Dattatrey temple to Rawal house in ward no.29 sam 
[enn] Secs [Tic | Ronen [ores a ENN ny 
ICANN TNT TET KN 
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Se [cy [ong soseoms nso No as Kk 
re oni | Fea nc | vow so pri chores dinars oNe Vong Cs [en | 
[ 17 | agate | Tera | Tc | WaterSuppy | Drinking of New Borewell ai Ward no.19 Near Nagendra Community Hall Backside 
[es] ose [vor oon [SSE ವಾನ್‌ 
Terdal TMC 


Bagalkoie Jo ‘Wing of New Borewel at ward no.21 Near Kamanakatte 
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Providing of Drilling of Botewels to Sumercible Notor Pump and etc materials in the Ward 


no.21 Near Kallatti Galli Januman Temple ward no.9 near Vittal Malagi House and and Vijaya 
Dodarnani house ward no.1 near old Police statin ward no10 Nagendra Temple vaddar Galli 

ward no.21 Tharathari house near and Near kallatti gall Malagawi $ 

near nagappa sarikar house ward no23 Near Chavadi gall ward no.15 near Samagar dinil in 
Terdal Town 


on CONSTRUCTION OF 4 WN NEARER GO AND 
ee MT ad pl SEM BONS 


oes ones INSTALLATION OF NEW BOREWELL AND FIXING MOTTAR PUMP 

NEARER BEERESHWAR SCHOOL IN WARD NO 8 

INSTALLATION OF 90 mm PVC PIPELINE KALAMMA TEMPLE TO 

[3 | sete | Sig | TP [Obert NAAR HOUSE N WARD NOT 

| 22 | Bagsbote | Bing’ | TP | 
[ane | Tos | 7 [over woa|NSTNINTONOT 0 mrNCEP 


_\WARD NO 12 


ವಮ. 
ನಂ 8ರ ನಮ ಬಜಾರದಲ್ಲಿ ಧಾರವಾಡ ಅಂಗಡಿವರಗ 3 ಪವ್ನಿಸಿ 
ನೈಪಲ್ಸೆನ್‌ ಅಳವಪಡಿಸುವುದಮ 


IProvidinig & Laying orn dia PVE Pipeline Tor DrKinG 
Metric Boys Hostel re i lb ih Govt Higher Primery 
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Providinig & Laying 90mm dia PVC Pipeline for Drinking water supply from 
Balakundi Layout Shrinivas Badami house to Sanganagouda Patil house, 
Navachidragouda Goudar house te Hullalli house, B.N.Somannavar house 
to Shiddalingappa Muradi house in W.ND-16. & Shanmukhappa Anehcsur 
house to Huchchappa Nagur house in W.No-19 


Narayanappa Janadri house to Mudakajja Tondihal house in W.NO-12. & 
Hescom Office to Chandappa Kadiwal House in Ward No-17 


Providinig & Erreciing 15HP Submersible Electrical Molar & Electrical 


Supply in WTP Water Sump to GLSR for Driking Water Supply in Hungund 
Town. 


Bore well, & Errecting Electrical Motat near RO 
gt in Hungund T nf 
inig Bore well, & Errecting Hand Pump in Tenahalli 
ayout Garden in W.No -17 | 
and laying 75mm dia HDPE pipeline at Ward No 30 near Guram 
lege road.llkal 
Providing and laying 75mm dia HDPE pipeline for drinking water at Ward 
No 30 near Shilpa Kala Mandir. 
Providing and laying 78mm dia HDPE pipeline for drinking water at Ward 
No 30 near Taj Ground. 


and laying 75mm dia HDPE pipeline for drinking water at Ward 
Ayyapp temple. | 


Work 
ompleted 

p Work 
Completed 


No 21 Near Maruti nagar. 
Providing and laying 75mm dia HDPE pipeline for drinking water at Ward 
p No 25 Stivaballa Plot 
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PROVISION FOR PURCHASE AND FIXING OF CABLE PIPE ETC FOR 
i; J|EXISTINS SOREWELLS OF CMC UNDER LIMIT OF JAMKHANDI TOWN 
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Oe TS eee 
C Driling of Borewell at ward no 28 area 
62 | Bagakote |Samakhand | ouc | Wier [oiingof Borewell at ward no 30 n Gollar Colony area 


[oe of Boreweil and installing of motor pump Near Vari Maruieshwar 
Sup; pls at Ward NO 11 


Drillinga of Borewell anc installing of motor pump Near Hucheshwar Math at 
Ward NO 15 


pp) 
[omer [amma] se [pads oc 


TEESE 
bp ಬ of Borewell and installing of motor pump Near Gandhi Chouka at 

Y NO 14 
ಗ Dros oF PSSST RG TRATES TEE Vea 


ಮ್ಯಾಗಡೆ A preset a 
ಸ ಮೋಟಾರ ' ಏವ 


Water WNO 13 Drilling of Borewell at PR Fr 


WNO 15 Drilling of Borewell 


WNO 08 Drilling of Borewell 
\WNO 06 Drilling of Borewell at Vidhyanager 
್ಸ WNO 1 to 23 Laying of pipelines fre already drilled Borewells' BETS ed 
ET 
ra pph ನ 


of [oe ದ 
upply  |Y: 
8 3 ಸಷ no ೮7 ವ 5.00 HP18 stagin submercible pumps ir Pavan 
ಇಂ Supply chukki area. 


Water Ward no 08 Drilling of borewell ne lpeglalion pee motor pump 
opposite sai baaba te 


Ward no 09 Drilling of bore RET TE FR ree aE 

near b Urdu schodlMadarzss. 

A prd no 17 Construction of cistern tank near pitambare hous borewell and 
Re 


17 
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ls (: Supply mallamma sempie in Hubli dra-awad SH 
| Muto [omc] Wee | Ward no 28 Installation of at for water supply to men 3 ಜನ toilet 
Upp) 
ಮ U° ದತ್ಪಷಿ ward n0.12 
Wei ಸ Snel fe providing & fixing Submersible motor pump near Basu ENE 
Aiholl house in ward no.12 | 
| "| 22 | 28 coed 
Dring ನಾ and providing & fixing Submersible motor pump near a {a 
griapati More house in ward no.10 
ij ring Borewell Pi) SHdNg & fixing Submersible motor pump Po Js 
near Yadahall house in Baddur lane in ward ೧0.13 
22 | 12 | ong] 
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Drilling of New Borewell Near Hanuman Mand'r Terdal Halingali Rcad 
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Provide the Pump and Jalakumba at ward no.19 in Bijaragi Tota 


_ Drilling of New Borewel| at ward no.05 Near Teachers Colony/Maszid 1 Wii en 
ad. OMDIE1EC 
at Drilling of New Borewel at ward no.2 Near Tender calling before identify the MNT 

Place 


Drilling of New Borewel at ward no.18 Near Malagar Oni Ganapati Gudi MORE: Sur 


Drilling of New Borewel at ward no.06 Near Gout Hopsital CR Gout School 
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103 | Bagalkote Terda 
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106 | Bagalkote | Tera | Wc Drilling of New Borewel at ward no.12 In between Samagar and Vaddar Oni 


107 | Bagalkote Terdal | 7c | 


Bagalkote bi ppl Drilling of New Borewel at ward no.07 Near Dange house ir. Devarajanagar 


[ren [ne 


110 | Bagalkote Terdal TMC upph 
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prilling of New Borewel at ward no.14 Near Sanju Patrot House 


BOBB 


109 


o 
H 
5 
3 


Provide Jalakumba at ward no.19 near in the 1st Kenal Borewel 


Flushing Deepening at ward No.15 and 17 and Only Flushing at ward no.21 1.2 
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Supply |Borewell flushing in am'nagad town and Purchased water supply materials 


| 
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Water Supply hens ack bd Pump motoa sub mecible pump 


ಬಾದಾಮಿ ಪಟ್ಟಣದ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ಇರುವ ಕೊಳವೆ ಬಾವಿಗಳಿಗೆ ಕುಡಿಯುವ 
ನೀರಿನ ಸಂಬಂಧ ದುರಸ್ತಿಗೊಂಡು ರಿಪೇರಿ ಆಗದೆ ಇರುವ ಮೋಟರ್‌ ಹಾಗೂ 
ಪಂಪೆಗಳನ್ನು ಬದಲಾವಣಿಯನ್ನು ಮಾಡಿ ಹೊಸದಾಗಿ "0 ಎಚ್‌.ಪಿ 10 ಸ್ಫೇಜ್‌ 
(50 ಫೀಟ್‌ ಹೆಡ್‌) ಮೋಟಾರ್‌ ಪಂಪಗಳನ್ನು ಅಳವಡಿಸುವುದು ಹಾಗೂಯ 
ಸದರಿ ಕೊಳವೆ ಬಾವಿಗಳಿಗೆ ನೀರಿನ ಅಂತರ ಜಲ ಹೆಚ್ಚಿಸುವ ಸಲುಬಾಗಿ 2 ಇಂಜ್‌ 
'ಜಿ.ಯ್‌ ಪಂಪಗಳನ್ನು ಅಳನವೆಡಿಸುವ ಕಾಮಗಾರಿ 


Providing and laying of 25HP motor pump and pulwal at Rangntha Nagar 
Pump house 


pply 


Water Supply 


Providing 2 inch GI pipe for drin«ing water borawell 
| Bagakote | Bacami Supply |Providing 10 mm wair for drinking water borewells 


B illing of Borewell ( SE udko 
| ou | in 
Bagalkote Bel 


| 


providing electric motor pump pencil borad cable pipe and other 
equickements already installec borewell in ward no 6 nearer sadananda 
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ಪಟ್ಟಣಕ್ಕ ನೀರು ಸರಬರಾಜು ಮಾಡುವ ಆಲಮಟ್ಟಿ ಲೈನ್‌ 

ಲನ ನೀರಿನ ಹೈಪಲೈೆನ್‌ ji re ಅವಶ್ಯಕ ಸಾಮಗ್ರಿಗಳನ್ನು Work Completed 
ರೀದಿಸುವದ್ದು | 

Water Supply 


Bronte & cave 18D Submersible Electrical Motar , Rede of 25 
Bagalkote |Hunagunda Water Supply Submersible Electrical Motar & Penal Board & Electrical Supply in WTP 

ter Sump tc GLSR for Driking Water Supply in Hungund Town. 
ನಾರುವ 


3 The complete repair to 180 KWI250HP centrifugal pumpeets motor 
ಣಗ ers and ccntrol penal at 25.25 MLD WTP Hungund and minor repairs 
Bagalkote Water Supply 4 ್ಧ Work Completed 
centrifugal pumpsets moor starters and control penal at 25.25 MLD WTP 
RE ard OE RN Pe IS nic as 
i 9 consbution amount for KUWS DB/ 


ACTS ST EEN Te] 
a EN EON 


fafa] « 


oD 
iif 
AT 


Workwise Progress of SFC Drinking Water 2020-21 Report 


. in Lakhs 


Work Name 


Water Supply Providing and istalling of motor pump 7.5 HP and construction of cistern 
tank and instailing of 2.5 Inch pve p peline near nekar colony to girimath 


7 # 
L 
HR 


್ಥ 
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Water Supply HN: and Laying 75mm dia PVS pipeline AT Tantavi Nekar colony W 25 2414 


Suppl Provision of MWS system tank to nawly drilled borewell in Haranashikari 
Y Joniof Ward No.13 in TPC limit of KERUR 
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Installation of 12.5 HP Motor 12 Stage Pump to the Borewell in Div No-05 
Idgah borewell & Myagadi Oni near Sri Nilagund house Borewell 
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4.1 
Purchasing of Submersible Motor Pump,GI Pipes, Starters, Fuses and | 375 


Cables for Water Supply Section 3.75 Work Completed 
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Fitting of Starter, Pusses, Penal Eoxes, Service Wires , Values, volt and 
Amps Meters to already drilled Borewells 
Purchasing of Sub mercible motor anc spare parts 
Other Works Lee 0೦ Kr ತ {rom Basu Kaveri house to Kumar Jadagouda house 
RabkaviBa Laying of Gl Pipeline from Bairappa Gothe house to OHT near CMC 
nahatti Other Works | Orcs mW No 31 Ramp 


Drilling Helco borewell and fixing Submersible motor pump set near 
kari temple in ward no. 27 


RabkaviBa Drilling borewell and fxing Submersible motor pump set in Lamani Tanda 
| «2 | sugoioe [| OW Worts [224 tee Vsiuakams trp It werd no. 3 
| 43 | sagakote | Tera | TMC Water Supply pS Cin Saris ed re 1 223 of 875 
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Workwise Progress of SFC Special Grants 2018-19 Report 


Asphalting of road from Syndicate Bank to NH218 & infront of Backside of 
Pulakeshi Bank & Laxmi temple 10 NHz18 in TPC Limit of Kerur 


| sagalote 


i ಾ್‌ ಕದ 


[oe ss | oe [Sn 


ICANT SST 
CSE 
canteen through venkatesh lake canal inflow pipelie. 


CCN Ward no 06 Asphalting road work fro. Kati kalyanmantapa to yadaviad road 


Ward no 06 Asphalting road work in Sdharameshwar colony 


Construction of wasteyer to water over flow of Venkatesh lake in mudnol city 
Installation of HDPE lines fo both sides of State highway widening road passed in 
the mudhol city(Phase-2) 


| Workwise Progress of SFC Special Grants 2019-20 Report § 


District ULB Estimate | Expenditure 
sno] Se [ Towner | YS | cecertene | WonNene  [[ 
Hams Te Sector Name Work Status 
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CSCI mi EN CAE 
ವ್‌ ಮಾ IEE 
AEST ENS 
CAE sini IEE 
CSET =i CNS 
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| 1.48 


TET] SESS TT 
CSET ENS =n ENE 
SIN sini I ENE 
CS CSI ENS isin] ENC 
MN win ENE 
OCEAN EINES 
CSCI ST EN EN 

ihe | P| es POS gH 

Ke ENE 
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| es |v | ee | || 
| es | P| ee | 
en] hes | |e | 
DCSE SIO EA SAS 


mm 


Providing and laying C C Road From Kalaburgi House To | Work 
Bagalkote Aminagad Kenchanagoudra House In W. No 15 Completed 


IIS ina IESE 
in W No 15 Comilethd 
| rs | | me [ಗಾ CITE 
BESET EIEN SSN SENN 
| # | sine | srs | | rs py a laying C C Road From Chakkali’ House To Main Road ef cakes 
[= [ee ee |r |] os Jenn |» | | 
| sr | smnce | Anis | 7 | foe | bss sxe © CG Road F:om Patel House To Davalasab Bepari [ree | 
a Providing & construction of Cobble Stone Within Towr Panchayat Office NEN 
| # | oun | Anus | w | re Of Stone Masanory Drain FromWatarad House To Main Road bef oh 
oe | orn | P| CIES 
[sans | oun | me | Otis [ಮ 
[oom | en |e | cee 
EES 

ಪೂಸದಾಗಿ ರೋಂ ತೋಂಯುಸಿ ರಾಗ ಮೋಟಾರ 
BCCI SESS 
ETT ences 
Rees 


|ಭಾದಾಮಿ ನಗರದಲ್ಲಿ ಬರುವ ಮಜಿಯ್ಯಂ ರಸ್ತೆಗೆ ಸಿಸಿ ರಸ್ತೆ ನಿರ್ಮಾಣ 
ಲಗಂ: Woks [್ರಾಡುವ ಕಾಮಗಾರಿ. 
Works [ದಾನಿ ನಗರದಲ್ಲಿ ಬರುವ ಅಂಬೇಡ್ಕರ ವೃತ್ತದಲ್ಲಿ ಇರುವ ದೊಡ್ಡ ನಾಲಕ್ಕೆ 
ಸಿಸಿ ಬೆಡ್‌ ಹಾಕಿ ಕವರ MRA ಹಾಕುವುದು 


ಹೊಸದಾಗಿ ಡಿ Ker ಜಾಸಿಲಕರ. ಮನೆಯಿಂದ ವೆವೇಕಾನಂದ 
ಕರಿಪಲ ಹೊಸದಾಗಿ ಚರಂಡಿ se: ಮತ್ತು ರಸ್ತೆ ನಿರ್ಮಾಣ 


'ಉರ್ದುತಾಲೆಯಿಂದ ಶೀ.ಜಗನ್ನಾಥ ನವಲಗುಂದ 
ಮನೆಯವರೆಗೆ ಹಾಗೂ ಧಾನಸನಿಲ ಬಾರ or ok ಹದ 


ರಿನ ಘಟಕ ನಿರ್ಮಾಣ ಶೀ. 
ಸ್ರ ಗಲದ ಆ ಅವರ ರ ಮನಯವಲಿ ಶ್ರೀ ಭವನೇ ಹೂಗಾರ sir 


mle bg: ಬನಶಂಕರಿ ಗುಡಿ ಇ ಹೊಸದಾಗಿ: ಚರಂಡಿ ಮತ್ತು, 
ನನಯವರಗ ಜಾಗ ಬಾಗವಾನ ಮ ಮನೆಯವರಗೆ, 
ees eee and developing ba 
Guledagu Other Works Sy ಮನೆಯಿಂದ ಹುನಗುಂದ ಅಂಗಡಿಯವರೆಗೆ ಪೇವರ್ಸ ಕಾಂಕ್ರೀಟ ರಸ್ತೆ Work 
Completed 
8 ಡಿನಂಕಿರಲ್ಲಿ ಗುಂದೇಚಾ ಮನೆಯಿಂದ ಮೇನ ಠೋಡವರಗೆ ಪೇವರ್ಸ | 


ETT pT TS 
fl rs [| 
[eps 
ಡಿನಂ, 11ರಲ್ಲಿ ಹನಮಂತ ದೇವರ ಗುಡಿಯಿಂದ ಬ್ರಾಹ್ಮಣ ಓಟಣಯಲ್ಲಿ 
Ree] 
fe [mn mme [oe [ 
cpg 
ACA a NEN 
SCA NINE 
[oe presi] 
[oc pes 
DAISIES IEA 
CAA IES a ENS 
CCS rsd 
ESS ECS 
BCs 
BEES 


|ಹಿನಂ. 18ರಲ್ಲಿ PEPER ದೇವಸ್ಥಾನದ ದಿಂದ ಮರಡಿಮರಠದ ವರೆಗೆ 
ಸಿಮೆಂಟ್‌ ಕಾಂಕ್ರೀಟ್‌ ರಸ್ತೆ ನಿರ್ಮಾಣ. 


ಗಣಪತಿ ಗುಡಿಯ ಹತ್ತಿರದ ಸಿಡಿಯಿಂದ ಜಿ.ಎಂ ಬೇಕರಿಯವರೆಗೆ ಸಿಮೆಂಟ್‌ 
ileus ಕರುಣೆ ಸರ ಮಾ ಡಾ: ಎ:ಕುಂಬಾರ ಅವರ 'ಮುನಯವರಗೆ ಪೇವರ್ಸ |W ಗೇ ಈಾಗed 
ಅಳವಡಿಸುವದು 
ಹಪ ತಲಾಟೆ ಅವರ ಬನದ ಬಿಶ್ವನಾಥ ಚಿಂದಿ ರಾಚಣ್ನಾ ಕತ್ಲಿಕೈ 
ಹತ್ತಿರ ಎಸ್‌.ವಿ ರಾಠಿ ಪೇವರ್ಸ ಮತ್ತು 
Guledagudda Other Works |ಜಪಳಗಿ ಮನೆ hi be phoaf Ee Fr Wg ಮನೆ ಮುಂದೆ ಪೇವರ್ಸ ss Fd ಆ sx 
ಅಳವಡಿಸುವದು sk ; 
|ಡಿಸಂ 8ರಲ್ಲಿ ಮುಖ್ಯ ರಸ್ತೆಯಿಂದ ಶೆಟ್ಟರ ಪಾಡೆಯವರೆಗೆ ಪೇವರ್ಸ 
ಡಿನಂ ಕಿರಲ್ಲಿ ರುಂವರ ಮನೆಯಿಂದ ಗೋವರ್ದನಲಾಲ ಮಾಲಪಾಣಿ 
Guay ಮನೆಯವರೆಗೆ ಪೇವರ್ಸ ಅಳವಡಿಸುವದು 
Construction of first floor Meeting hall & office Building for TMC Hungund. 
Rade lnenatcecBon Of Asphalt Road iromBasaveshwar Circle to Kanti Circle in 
\fkal City (Widening Road) 2200meter 
Roads Construction of Foot path From Darga to Gorabal Naka Bridge in Ilkal 
City 1500meter 


Under Tender 
rocess 
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HACC 


- Under Tender 
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Work Started 


- 
- 


tka Rileds Construction Of Asphalt Road from Mahantesh Math to Mahantesh 
|Gadduge in kal Cily 800 meter 
ovation of Cement Concrete Road from CMC office to maganur Work 
plex in likal kad 450 meter 


oooooaood: 
| lhl 


2 [sss [ose 
U00G 
[OB 


| UG of oc road from RR kambar house to vittal kolli house 405 347 Work 
and rudrappa kolli lane to iranna kolli lane at ward no 6 y § Completed 


B 


Ef 
Hf 
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japal house and baramappa hoocolageri house to aadinasab mulla house 
Construction of cc drain plastaring from pundalikappa karjagi house to 
shivappa lamani house and shivappa lamani house to our houss ehind 3.75 
Construction of cc road from shivasFarani haralayye samaja bravan to 
Construction of paver block road from yamanappa pujari house to Work 
i ce Kame sharanappa nagathar house at ward no 15 ak WN Completed 
on] | es |] my | 


ramanna nemadi house and shubashappa aadin house fo shankrappa 
lane and ward no 12 and 13 lanes at ward no 12 
tuoi Construction of pavar block from hucxesh rajapur house to marantesh Work 
Work 
Construction of pavar block road from ganesh gokavi house to shivappa Work 
A Construction of pavar block road from basayya hiremath house to Work 


$ 


ae [88 


Construction of pavar block road from maliappa Kandepur house 10 Wort 
107 Bagalkote Kamatagi Roads annapurna house neer shridhar patil by the way of basu hirematn house | 2.92 2.88 c ಕಿ 
; at ward no 15 ಹ 


EE 
y 
$ 


Construction of cc road from nikil deshpande house house to vittal 


Roms munavalliyavara house at ward no 04 


| [is | 
Construction of cc road from subhash gokavi house to mallappa ari 
| ee | | | 


Construction of cc road frorn sahebalal lati house to ward no 13 Work 
442 i Construction of rec drain from kashinath meravadi house to bhimappa 738 Work 
Kanpiy huggi house at ward no 11 k Completed 
Construction of roc drain ard ce road from terina bazr to magundappa Work | 
WW handru pet eee manjunath sanaksl parasappa Work | 
DEAE: | ne | we | 
Construction of ce read from yallappa kambali house to laxman haradolli Work 
115 | Bagalkote Kamategi Roads and jadram kuntiyavara lane and infront of maruteshwara temple at ward 1.97 Ceeciiies 
no 01 
Reeds Constrction of cc road trom hutheeh indi house to ravi kalagi house and Work 
kamalappa Wiss house later chandrappa aadin house at ward no 01 Completed 


Censtnction of cc road from ramachandra natikar house to sunkamma 
badabala house at ward nc 11 

Road Construction of ce road and rec drain from sankeshwara sangam main 1725 
road to hms: 1s 2 1 house at ward no 12 and 14 


house at ward no 11 
C1 


BEES 
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Solid Waste 
Construction of Compound wall for Shri Jyoti Community Bhawan: Akhil 
Bagalsote | Mahalingapura TMC Buildings Bharat ag Gy 49 Wh sl ha shoal Town (Work 
Should be e 
Doing Secnas Ts ed) Bhawan at ಸ... 
Construction of Shed for Baragi Oni Community Bhawan in Mahalingpur 
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BE 
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Construction of Compounc wall for Kengrimaddi Kuruvinshettyy 


BSE SEE 


Community Send ns 


© Munici al Title) 


Construction of Shed at Hindhu Burial Ground Behind APMC Road 
129 kote | M mc | Buria 
ಕಂ hgapura I Ground | gade Complex and for Harelayya Community of Burial Ground Completed 


Development of road from Manalingpur Akkimaradi rogd to Community Fr 4 Work 
Storm Water Construction of Sub Surface Dra'n and removing af Marshland on a Work 
|| en | mo | Drains Seepage at Mahalingpur Towr: Government School Gandhi Playground of Completed 
Ward no 12 Asphalling road work fron R.6 Ninganalli house and from 
132 | Bagalkote Other Works |vastrad house to till kalangi house road and installation of slab over 
drains and construction of 5 cistern tanks 
ott Ward no 01 and 26 between Allayya devarmane house to hucheswar 
2 | Bupick rWoska shop Ashphalting road work and Construction of RCC gutter 
Ward no 01 Construction of C C road and Cobal stone work from Gandhi 
134 | Bagalkote CMC Roads circle and from moque to baaji house and C.C road work from Basu parit 
shop to Ashok Hanbar house 
| CMC Ward no 14 C.C road work from Gayakwad house to Raju kundargi house 
Ward no 17 Asphalting road work from Mantur raod K.R Machappanavar 
Ward no 17 Ashphalting road work from Venkanna mu'lur house near 
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£1 


ಲ್ಲ 
4] 
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$4 ಕ 
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housea and Balchandra kaatekar house to pramod baaji house 16 


Road Ward no 31 Asphalting road work to river road from Bandare house to 175 
darur house and tambak chouk to balagar agasi. ” 


Ward no 06 Asphalting road work to the raani bungalow road from 
vinayak hotel 


} Completed 


CMC 
Ward no 17 Asphalting road work from Ravi kolhar house to Viranna Work 
Ward no 20 Asphalting road work from mantur road bapuji school through Work 
1 Ward no 02 C.C Road work from BC Hiremath house to deshapande Work 


BOOB 
BOB 
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[3 ಈ 


$4 
pe 


Ward no 16 Asphalting road werk from Hanuman temple to sanju patil, 
| 1 | susie | Wee | cu | Rs i M g 
Ward no 18 CC road work from Amalzeri house to Mantur road and Work 
| Ward no 04 Construction of Cistern tank behind Dr Bide hospital and Work 
145 | Bagalkote CMS Roads sllayya temple and C.C road work from Krishna temple to fort wall and Completed 
from urban bank street to ramdas kKaale house. 
R Work 
Work 
Ward no 08 Asphalling road in Anand nagar from Madan sheti Kiran ಗಾ 
148 | Bagalkole CMC Roads shop to sangamesh nilay and from garden paag to road and rajendra 40.64 Completed 
i i na 9 shiv ( ie to Ida \) loanri house 
| | lard no 09 Asphalting road work from Women society cross to Work 
Ward no 11 Asphalfing road from Vithal budake Rouse {0 paandu 
151 Bagalkote CMC Rcads jambare house and Suresh house to maradi advocate house and 
" construciton of cistem tank 
Storm Water Ward no 14 Precast slab work from Mahesh halasangiamth water filter to Ww 
Bagalkote CNC Storm Water Ward no 27 Consturction of RCC gutter from Salimath complex gundu W 
Drains sing shop and from Suresh salimath house to khan mohammad house 
stom water Ward no 24 Consirniclion oT RCC gutler rom Janata plot SC/ST cemeiry 
Bagalkote Mudhol CNC Drai to anil chavan house through kolhar yatri nivas backside chand gurage 
Bagalkct Mudhol iy [Installation of HDPE lines besides of State highway (currently under | Work 
Bacal RabkaviBanahatt Construction of RCC Drain from Kogatanur house Bademi house and 
i 
RabkaviBanahatt Construction of CC Road from Alagur Chennappa farm to Yunus | 
1 


£| 8 * 


[-) 
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818%] 
CN 


RabkaviBanahatt 
j 


Rabkavi Construction of Asphalting Road from Vegitable market Nala to Main road 
Bagalkote 
Fake Bunelnd ott [Construction of Steps Rudra! ng Kusti pali and contsruction Garadi | 
Rr Banahatt Construction of New Compburld wall by dismantling of old damaged 
[Pats [Construction of Metaling and Asphalting Road from Sa'imani Hanamant 
a we Construction of Metalling and wh Road from Sa:appa Bagi house 
RabkaviBanahatt house, Shaniiwarmeth Shakti Bar to Circle, Bhagatsing Circle 
Ee - Was to Akbar house, Balaji temple tc Arun Theatre, Arun Theatre to Ganchi Completed 
Construction of RCC Drain from water titer unit to Nal near ” 
Bagalkote RabkaviBanshatt Other Works |Kadasiddeshwar temple and contsruction of retaining wall near MRF tyre 82 81 Wotk 
| Completed 
shop in ward ೧೦2 
iad Works Construction of Bridge to Nala an3 providing public road near 221 Work 
Kadasiddeshwar temple at Banhetti Completed 
Purchase of Land for Construction of road and drain at Dasaramaddi for 
collection of rain and waste water of Town under TMC limit of Terdal Town pe 
Road Improvement and Development of existing road by asphalting from Work 
iid [Halingali main roa to Jackwell under TMC Limit of Terdal Town Completed 
Storm Water [Construction of Storm water drain between Anganawad’ to Hirehalla of Work Started 
Drains Ward no 13 at Dasaramadci under TMC limit of Terdal Town 


Provision of Solar Street light in Ward no 1 34 57 10 14 Sadhu muttyana 
Street Lighting |Thadi Beereswar and Hanuman temple of Palabhavi Rcad under TMC Work Started 
: limit of Terdal Town | 
Provision of Solar Stree: light in Ward no 15 17 19 20 21 22 Basavswar 
Street Lighting alist Work Started 
M XE acrrccg 


~+C ಣ್‌ ” 
| Fm 


- 159. Sagalkote 


Providing and fixing Grill to Compound wall of Girls and Boys School in 
ward no 6 at Banhatti 


Bagalkote 
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ಅಸುಬಂಧೆ - ತ್ರೆ. 


ಕ್‌ 


oo Tender Under Progress RS NN 
ಛೀಯ | 
ತಾಲ್ಲೂಕು | ಸಂಸ್ಥೆಯ ಕಾಮಗಾರಿ ಹೆಸರು ನ? ಷರಾ 
ಹೆಸರು ನಕ 


Purchase of necessary motor pump set, cable, CPUC column 
pipe etc materials to drinking water supply section of Belagali 
town (1) Purvhase of 3 HP motor pusup sel tu tube well neur 
APMC Markct in Ward No 4 of town (2) Purchasc of 3 HP 


Betagali {motor pump sei to tube well in front of Hikadi house in Ward No Veg or 
9 of town (3) Purchase of 5 HP motor pump set to tube well near 
Yallamma temple in Ward No 15 of town {4) Purchase of 2 HP 
motor pump sct to tihe well near Dalalgi farm in War No 4 of 

ಡ್‌ town (5) Purchase of cable to respective tube wells 

Mudhol |Wardno 8: Wisc peels es ಆ Pro ಸಿ ಸ್ಯ 
ಸಮಗ್ರ ಕುಡಿಯುವ ನೀರಿನ ಆಲಮಟ್ಟಿ ಪಂಪಹೌಸನ ನಿರ್ವಹಣೆಗಾಗಿ Ungu-Taa Tend 
ಬ್ಯಾಟರಿ ಟ್ಯಾಕಪ್‌ ಪಡೆಯಲು ಹಾಗೂ ಅವಶ್ಯಕ ಇತರೆ ಸಾಮಗ್ರಿ ಖರೀದಿಸಿ 
ಅಳವಡಿಸುವದು 


Providinig & Laying Pipeline for Drinking wator aupply from 


Bs ಗೇ 
Basappa Ambiger house to Neelam Pail housc in W.NO-10. 


ಅನಸನಾರರ್ಸಾ WNO 06 Drilling of Borewell and Providing of Submersible Under Tender 


Hunsgunda 


Motor Pumpsct at Basavanagar 


Re 

els ಸೋಯ 

| ತಾಲ್ಲೂಕು | ಸಂಸ್ಥೆಯ 
ಹೆಸರು 


| {| Bagalkot | Bagalkol 


ಭಸುಬಂಥ- ಫ್ಞ 3 


Work Under Progress 


—ACITEOTIETOCTNRCAROTHANA FHAGES 


BAGALKOT DISTRICT : NAGAROT HANA FHASE-3 


ಕಾಮಗಾರಿ ಹೆಸರು 


Construction of commercial complex ut Lp.uu - 131 in ward nv - 17, (part - 
D Ka : $204, Construction of fruils. vegotubles comacroial shops & milk | 204 
booths GD hanjaara coloncy in sector no - 45 Rs: 15.00, Improvement to | 
vegetable market behind water tank in ward no - {7, Rs: 30.00 


Under progress 
{Change of work) 


RR ENE 131 in ward no - 17, ( part - 4135 Yet 10 be start { 
Change of work} 


er Opp to New 1. B Murnala road ) Asphalting at DC | PR 
office premises roads peotyins 


ದೇಜಾರ್ರಾ of place 


[ 


construction of drain from vidhyagiri college road to vidhyagiri road no - 4 
iat raichur belgaum road, construction of drain from vidhyagiri road no - 23d 
to maharaja road ( height - 090m } . construction of drain at laxmi 
talkies aren in ward no - 18. constuction of drain in ward po - 3. 
construction of drain at collapsed portion from tclesanga hospital {0 
shanthinagar auto stand in ward'no -3., construction of drain in ward no = 


Providing and placing ready made milk booth, vegetable shops, fruits stall, 
near old ib, new kerur cancer hospital,vidhyagiri college circle. 
daddennavara hospital and roopa land. Construction of commercial 
complex at roopa land in ward no - 1.(30+20 = 50) 
Construction of commercial complex at c.m.c land opposite to new post 
office in tp no - 45 and 46, (70-50=20) & (Construction of conference 
hall at c.me office premises in sector no - 19.) (120450=170) . 
(Construction of commercial complex at roopa land in ward no - 1}. (150- 
120=30) 


Construction of commercial complex at c.m.c land appositc {o ncw post 
office i intpno> -45 ೩nd 46. ದೆ 


ರಾತಾ ಾತನಲನೊೊಸಬ್ಯಯೇಕು ನೆಂ: ಬಾರತ ತಧ್‌ರಾತ್ಯಸನಿವಾ 
Construction of C.C Road from abdul saab aane Hosur residence to 


ratnammma Bandargal residence in ward NO-3, Construction of C.C Road 
Central school to rathnamma Bandargal residence in ward NO-3, 
Asphalting to roads from ambedkar circle to gas godown bridge in ward 
NO-3, 


( Asphalting to roads from Joshi galli udayakumar residence to beelagi sir 
residence in ward NO-3, Asphalting 10 roads from kataribai hospital to 
belavanki residence ward NO-3, Asphalting to roads from pagada hospital 
to V.N.Hiremutt residence in ward NO-3, Asphalting to roads from back 
side of mohan Hosamani residence to U.G.D pump house ward NO-3) 
Asphalting at joshi galli sangam sir house south side, virayya swamy 
house north side 1st read, virayya swamy house south side and ugd 
pump house back side to hp gas gowdown bridge in ward no 1 


change of place 


(Construction of C.C Road from CMC main road to mallappa residence in 
ward No-8, Construction of C.C Road from CMC main road to thippanna 

agi’s residence in ward No-8, Asphalting to road from CMC quarter {0 
sappandi’s residence ward -8) Construction of cement concrete road 
from suresh basudbe residence to garadimane residence 


Asphalting to road from through adiveppa Siraguppa residence to 
shankranna Kamble residence ward -26, Asphalting 10 road from mahamad 
Hubballi tesidence 10 mahantappa Boagapvor residence, Construction of 
CC Road from ramanna iliholli residence to ismail seb asvari’s } 
Coastruction of cement concrete road from akki thedical store to 
marwadi galli, savaalad watch shop bside road, in tegginamath 
premises, shirur sir beside road in main bazaar and asphalting ¢o 
roads from maravadi galli banashankari tempple to padda katte 
(siddu savaalad residence) in ward no.S 


Asphalting to road from bhagya Mandira gally deraga main road to 
bandegowda residence, Asphalting to road from darga main road tw 
annaparana lodge. Asphaiting to road from agasi sir residence io 
binjavandagi residence... Asphalting to road from shivanagutti residence to 
binjavaadgi’s residence. 


(530 m length Saving trom PKG 6 Taken as Change of placing) 
Asphalting to roads from nilakanteshwar temple through saraguru 
Ne 


Rm” 


= 


14.25 change of place 
OO 


Construction of CC road from maganura store to veterinary hospital. 
Construction of cement concrete road from jyothira bhavan to shyavi 15 change of place 


Bs 


ಸಿವಾ: ಖಾನನ balagavi’s 

dence.ward-2, Asphalting to roads from LB main road to ajith Boara 
office ward-2. Asphalting 10 road from IB main road to Dr. vandakudari’s 
residence in ward-2 ) Asphalting to roads from uilakanteshwar temple 
through saraguru baba darga to new govt maternity hospital in goller 
temple in ward no 18 & construction of cement concrete road from 
koprad pette banashankari temple to basavaraj madivalar residence in 
rd no.23 


(Asphalting road from neelamma Thumbagi residence to drinking water 
plant in ward-7) (Construction of cement concrete road from gulled 
residence to eeshappa bijal residence and kottekal residence through 
choudeshwari temple to gumma residence in ward no.16 


(Construction of cement concrete pavement from yallappae Badami 
residence to sanganna Mannapoora residence ward-11) Construction of 
cement concrete road from vital bogamma residance to surendra 
mageri, konappana diddi to timmapur residance and from 
mudebihal residance to hanuman temple in ward no. 


markhandeshwar temple, markhandeshwar temple to police ground in 
ward no 15 and from chinnappa hoolgeri residance to koluru 
residence in ward 0.23) 


Constuction of RCC Drain at vidyagiri and weavers colony in ward 1. 
Construction of RCC Drain at joshi conservancy and Harijana strect in 
ward 2. Construction of RCC Drain ai Killa gully in ward 4, Construction 
of RCC Drain ai main Bazaar and killa gully ia ward 5,, Construction of’ 
RCC Drain at Dharma gowda pet and Gubbipete in ward 6, Construction 
of RCC Drain at basavanagara layout anೆ Kudalasangam layout in ward 7. 70 
, Construction of RCC Drain near fruit und vegetable market in ward 9, 
Construction of RCC Drain at Janakonagar and Laxmigouda pete in ward 
#1; Constroction of REC Drain a Chawan plot in ward 12, Construction 
of RCC Drain at Ragat petite and kopparasa petie in ward 13, Construction 
of RCC Drain a Hospcte gully and near KEB sn ward 14. Construction of 
RCC Drain at Mariuti nagar and Hosa petite in ward 15 


Consiniction of RCC Drain at Shivaji nagar and hosa pette gally in ward 
16, Cohsuructlon of RCC Drain at Navanagar in ward 17, Constructlon of 
REC Drain at policc quarter and ncar ambhabavani temple in ward 18. 
Construction of RCC Drain at Jeeravaddi and yamanur pette in ward 19, 
Construction of RCC Drain af Bhajantri gully in ward 20, Construction of 
RCC Drain in ward 21, , Construction of RCC Drain at Kowalapette in 
ward 22, Consiruction of RCC Drain at Kopparada pette in ward 23, 
Construction of RCC Drain at Baagwan gully and near mutton market in 
ward 24, Consirition af RCC Drain at Boodarpuradapete: in ward no 23, 
Consiruction of RCC Drain at anjuman plot and anlampurapcic in ward no 


Construction of CMC Building a C.T.S no 1 within city limit (ground 
floor)., Construction of Toilet block at C.T.S no 1 near proposed CMC 
building, Construction of Toilet block at gadduge road ncar Maaruti tomple 
in ward no 21. Construction of Tuilet block For kaliesat Diddi iis wird uo 30 
Construction of C.C Road from kalaal recidcnce to attar recidence division - 
23, Providing UGD from shakati talkies to Nidagundi residence and 
land in div-20, Providing UGD Works fromP. N. pavaar poultry farm, 


under progress 
C.C Road AAloora’s recidence to green garden and also next road in diy - 


kamatagi road to Sri. Beemappa Manni land in division 20, Construction of 
15, Construction of C.C Road near water treatment plant for toilet block in 
17, Construction of C.C Road from kadibaagila’s recidence to betageri’s 
Providing UGD Works near Kancheswari school sri Radhakrishna 


recidence div -21, Construction of C.C Road from baagavana’s recidence 
to Dr. Amari’s recidence divi-21 
Gulledgudd Gulledeudd sikshakara nagar within TMC limit, Providing UGD Works at Haragal 
u Oani within YMC Himit, Construction of RCC Drain and UGD Works at 
| Haragal Oani within YMC limit 
ವ 
Gu 
[oe] cue | Building within TMC limit Construction of TMC office Building at C.T.S 
no 1883 behind post office within TMC limit 


Gulledgudd Construction of TMC office Building at C.T.S no 1883 behind past office 
29 ನ Gulledgudda within TMC limit Proposed Construction Of Tmc Office @ Tme Office 


change of place 
Premises In Guledgudda y 
Construction of Commercial Complex in talavara Gully at C.T.S no 2223/33 ms 


Construction of Commercial shops at Chinagund plot in Muncipality Malki | 54, |Ytto ster (Change 
c snece in ward 9 i of work} 


TEE I SE Wa yet to stat “ange 
space in ward 16 of work} 


Construction of store room at muncipality premises in ward no 8 sss | - 


ರ Conariction of town ಮಾಧವ office building 


improvement of Bituminous Road in KHB Colony and Maigura Colony 
Roads in Ward No-14 in Jamkhandi Town (20 akbs), Improvement of 
Bituminous Road in Ward No-15 from Vittal mandir-40 Edga and near 
Lakkankere and from Patavardhana Pump to KEB Quarter's in Jamkhandi 
Town {201.akhs), . Improvement of CC Roads in Ward No-16 in 
Jamkhandi Town {10Lakhs), Improvement of C.C Roads in Ward No-17 in 
Jamkhandi Town {15Lakhs). Improvement of C.C Roads in ward No-18 in 
Jamkhandi Town ({7Lakhs), Improvement of C.C Roads in Ward No-19 
from PWD Bypass Road to Chowdayya Nagar in Jamkhandi Town 
(12Lakhs), Improvement of C.C Roads in Ward No-20 in Jamkhandi Town 
(ASLakhs}., Improvement of C.C Roads in Ward No-21 In Jamkhandi Town 
(15Lakhs), Improvement of Bituminous Roads in Ward No-22 from 
Shikalagaara Colony to CMC Pump House in Jamkbandi Town (10Lakhs), 
(ಹೊತಕನಹನ of Rituminots Road and RAC Lain in Ward No-23 in 
ad Nagar in Jamkhandi Town (20Lakbs) 


Constructions-of commercial complex Near Kumbar kere (165Lakhs) & 


Bilagi \ (B274Lakhs), Improvement of R.C.C Drain from Katkar oni 
ಪೂರಕ: ರತರ ಡನವು ನಡುಷುನನಟಿಪರಯಲಾ ಗಳ 


ಮಹಾಲಿಂಗಪುರ ಪಟ್ರಣಕ್ಕೆ ಕುಡಿಯುವ ನೀರು ಸರಬರಾಜು ಸುಧಾರಣೆ ಯೋಜನೆ 
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